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PUBLIC WORKS, IRELAND. 


SEVENTY-EIGHTH ANNUAL REPORT 


OF THE 

COMMISSIONERS OF PUBLIC WORKS IN IRELAND, 

FOR THE YEAR 1909-10. 


TO THE LORDS COMMISSIONERS OF HIS MAJESTY'S TREASURY 
May it please your Lordships, 

We beg to submit the Seventy-Eighth Annual Report of the Board. 

Our report follows the order adopted for some years past, dealing with the 
business of the year under the following heads : — 

(1.) Public Works and Buildings, including National and Ancient 
Monuments. 

(2.) Railways and Tramways. 

(3.) Loans. 

(4.) Miscellaneous duties of the Board. 

The body of the Report contains statements and observations on matters 
under each of the four divisions which appear to deserve special notice. Details 
as to the various services are given in the Appendices. 

(1 ) — PUBLIC WORKS AND BUILDINGS, INCLUDING NATIONAL 
AND ANCIENT MONUMENTS. 

Details of the provision made bv Parliament for the year 1909-1910 for Public 
Works and Buildings, including National and Ancient Monuments, will be 
found at pp. 62-70 of the Estimates for that year. The Public Buildings 
(Ireland) Vote is included in Class I., and comprises the following ■ 

Naval and M.litary ; State and Oficial Residence; Civil Departments; Legal Depart- 
ments ■ Dublin Metropolitan Police; Royal Irish Const ibulury ; Dundrum Criminal 
Lunatic Asylum ; Public Education ; Royal University and Queen's Colleges ; Revenue 
Departments. 

The Vote also embraces — 

Eoyal Parks and Gardens : — 

Phoenix Park ; St. Stephen’s Green ; the Curragh of Kildare. 


Eoyal Harbours: — 

Kingstown ; Eowth ; Donagl 

Inland Navigation 


;hadee ; Dunmore ; Ardglass. 


Maigue. 

Ancient Monuments under the Ancient Monuments Protection Acts, 
1882 and 1892 (45 & 46 Vic., c. 73, and 55 & 56 Vic., e 4b). 

In addition to works, &c„ for which provision is made by Vote of Parhament 
Part (I.) of this Report deals with certain new works connected with Fishery 
Piers and Harbours the cost of which is met out of moneys provided from the 
Irish Church Fund, under the Sea Fisheries (Ireland) Act, 1883 (46 & 47 
Vic., c. 26).; Marine Works, the cost of which is met out of moneys provided 
under the Marine Works (Ireland) Act, 1902, (2 Ed VII., c. 24), and the work 
of erecting new College of Science, the cost of which is provided under the 
Public Offices Site (Dublin) Act, 1903 (3 Ed. VII., c. 16). 
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PHceNix Park. 

Alterations near Gough Statue. — The work of planting the shrubberies was 
carried out during the year,. and a large number of spring flowering bulbs were 
planted round the margins. The scheme of alterations has now been com- 
pleted and has proved a convenience and a very desirable public improvement. 

Footpaths by Main Road. — Owing to the largely increased pedestrian traffic in 
the Park during recent years, particularly on Sundays and occasions of 
important Polo and Cricket matches, the footpath accommodation at each side 
of the Main Road near the Parkgate Street entrance has proved quite 
insufficient, and in order to obtain increased width the heavy- iron railing which 
defined the outside edge of the footpaths has been removed, and a line of granite 
kerbing substituted. This has enabled a width of 3' 9" to be added to the foot- 
paths. The opportunity has also been taken wholly to re-make the foundations 
and to improve the drainage of the paths. 

Screen plantations . — A new screen plantation (of Cupressus Macrocarpa) has 
been formed parallel to the eastern boundary of the Royal Zoological Gardens 
for the purpose of hiding from view from the Park the backs of buildings and 
animal cages in the gardens. 

Dust Nuisance on Roads. — With the view of preventing the dust nuisance 
caused by motor cars, the Board during the year carried out an experiment in 
spraying with “ Tarvia ” the whole length of the Main Road from Parkgate 
Street entrance to Castleknock Gate. This material is a special preparation 
manufactured in Dublin, and the result as regards the prevention of dust in 
summer and mud in winter has been entirely successful. 

Lighting of Roads. — The Wellington Memorial Road and the road leading from 
the Main Road to the entrance to the Royal Zoological Gardens have been 
lighted with incandescent gas lamps, and the lighting on the Back Road has 
been improved. 

Forestry. — 100 English elms have been planted in irregular groups in care- 
fully selected suitable positions throughout the Park. 

Football Grounds, Etc. — The number of applications received during the season 
for the use of grounds for Association football, Gaelic football and Gaelic 
hurling were respectively as follows : — 

Association football ... ... ... ... 2542 

Gaelic footbaU ... ... ... 76 

Gaelic, hurling ... ... ... ... 104 

Longmeadows Estate. 

Rowing Clubs. — In addition to the existing lettings to the University Boat 
Club and the Dublin Rowing Club, the Board have let, to the Neptune Rowing 
Club, a site on which Club premises of approved design have been erected. The 
provision thus made is a considerable extension of the facilities for rowing on 
non- tidal water, and it removes in a large measure the difficulties formerly 
experienced by Dublin oarsmen from the lack of such accommodation . 

Sea Fisheries (Ireland) Act, 1883. 

46 & 47 Vic., c. 26. 

The Works at Portavogie, Co. Down, particulars of which were given in our 
last Report, have made satisfactory progress. 

The expenditure under the Act during the year has been as follows : — 

Works at Portavogie, £2,556 5 8 

Position of the Sea Fisheries Fund. 

£250,000 was provided by the Sea Fisheries Act from the Irish Church Fund 
for building and improving Fishery Piers and Harbours. The balance of this 
grant — £3,000— which had remained in the hands of the Irish Land Commis- 
sion, was drawn in September, 1906, to meet the requirements of the service. 
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The following contribution in aid of works was received in the year : 

From the Ireland Development Grant . . £2,710 . Towards the Portavogie Works. 


The following Account shows the position of the Fund on the 31st 
March, 1910:^' 


— 

Assets. 

31st March, ’10. 

— 

Liabilities. 
31st March, ’10. 


£ s. d. 


£ s. d. 

Cash at Bank of Ireland 

3,338 0 0 

Works at Portavogie, Co. Down . ) 

740 14 9 



Balance of Fund unappropriated . 

2,597 5 3 


| 3,338 0 0 


3,338 0 0 


i 




Marine 'Works Act, 1902. 

2nd Ed. VII., c. 24. 

Of the sum of £100,000 allocated for works under the Marine Works Act, 
an expenditure of £50,843 was authorised up to the close of the financial year. 

The following table gives an outline of the progress made with the various 
Marine works in operation or completed under the Act, with a statement of the 
expenditure thereon up to the 31st March last : — 


— 

Progress Made. 


Expended to 
1st March, 191 

Works Proposed. 

Total Cost. j 



£ s. d 

£ s. d. 


Works completed, 


6,345 7 9 

An inner harbour cross wall, with 

— 

entrance (and booms) at one 




end; repairs and improve- 
ments to the harbour walls, 




and deepening of the inner har- 
bour. 




Roundstonk, County Galway : 

Do., 


1,349 4 0 

The extension of the existing 


north pier to cover a dangerous 
rock. 




Kilronan, County Galway: — 

Do., 


3,319 15 :? 

The extension and partial recon- 


struction of an existing old 
jetty. 




Clkggan, County Galway : 




(Work No. 1). 

Construction of a breakwater and 
cattle slip, and the removal of 
a portion of the existing 

Do., 


3,733 18 6 

groyne. 




Kinvarra, County Galway : 

The restoration of the pier and 

Do., 

- 

1,368 5 4 

wharf walls, and the erection 
of a new storm wall and other 




minor improvements. 
Gortnasate, County Donegal : 

Do!, 


5,729 16 8 

' The construction of a deep water 


quay for steamers, and of an 
approach road, and the re- 




moval of shoals. 




Cladnageeragh, County Donegal : 

Do., 


1,250 0 1 

A timber jetty extension of the 



existing pier. 

, 




* oMWlmtl™, ton Oounty Oomnil., Co» S ««lrf DWJJta B«*>, D.p.rtneni ol A^ollur. tod Teetotal 
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Portnoo, County Donegal : 
Rebuilding of an old pier, 
Downies Bay, County Donegal: 
(Work No. 1). 

An extension of the existing pier 
and the removal of rock from 
the end thereof. 

Falcobrib, County Donegal : 

The construction of a boat slip, . 
Liscannob, County Clare : 

The deepening of the harbour; 
the construction of two special 
berths for steamers ; an exten- 
sion of groyne at the entrance ; 
and the formation of a service 
area for traffic. 

Cleggan, County Galway : 

(Work No. 2). 

Extension of the pier, 


Renard Point, County Kerry : 
The widening and extension of an 
existing boat slip and the con- 
struction of a protection wall. 

Downies Bay, Co. Donegal : 
(Work No. 2). 

Further extension of the pier, . 


Estimated Expended to 
Total Cost, 31st Mulch, 1910* 


Works completed, 

Do., 

Do., 

The work of deepening the har- 
bour is being carried out with 
the aid of the Board’s dredger 
and rockbrealcer “ Saxifrage,” 
which has been sent there for 
the purpose. 


Satisfactory progress has been 
made with the works, but addi- 
tional cost has been entailed 
owing principally to difficulties 
| with the foundations. 


The work has progressed satis- 
factorily during the year, and 
will shortly be finished. 


The extension at the end of the 
pier has progressed satisfac- 
torily, and is practically com- 
pleted, f 


3,091 0 4 
4,369 9 8 


1,007 13 0 
7,168 7 4 


4,191 11 10 


2,816 7 6 


6,000 0 0 


* Including contributions from County Cou 


PUBLIC OFFICES SITE (DUBLIN) ACT, 1903. 

NEW COLLEGE OF SCIENCE. 


Substantial progress has been made towards the completion of the buildings 
during the year. Much of the scaffolding has now been removed from the 
various elevations, and the main features and general effect of the buildings are 
now apparent. 

The heating and ventilation works ha.ve made good progress. 

Drawings and specifications for the electrical installation and fitments have 
been completed, tenders invited, and one will shortly be accepted. 

Arrangements have been concluded for the manufacture and erection of 
special fittings, etc., for the various lecture theatres, laboratories and class- 
rooms, and substantial progress has already been made with the work. 

The Mechanical Engineering School, which forms an important part of the 
College buildings, is rapidly approaching completion. 


t Further protection works to the portion of the Pier damaged by storm in 1908 were carried out during the year, 
the cost of which, however, does not fall on the sum of £100,000 provided by the Marine Works Act, 1902. 
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LOCAL GOVERNMENT BOARD OFFICES. 

In addition to renting a house last year — No. 1 Beresford Place-—- to provide 
accommodation for the increase of the staff rendered necessary by the extra 
duties devolving on the Department under the Labourers Act of 1906, further 
premises had to be secured this year to meel the requirements of the additional 
staff necessitated by the- passing of the Old Age Pensions Act. Suitable houses 
in Great Brunswick Street, in the vicinity of the Custom House, have been 
leased, and the Old Age Pension Branch has been transferred thereto. 

LEGAL DEPARTMENTS. 

Law Library. 

The Plenum system of heating and ventilation has been installed. It was 
in operation during the past winter, and has proved satisfactory both as regards 
evenness of temperature and purity of air. 

POST OFFICE BUILDINGS. 

Dublin and Belfast General Post Offices. 

The extensions of these buildings are in progress, vide appendix A, page 30. 

- LABOUR EXCHANGES. 

The Labour Exchanges Act passed during the year necessitated the provision 
of buildings in several of the large towns suitable for Labour Exchanges. First 
Class Labour Exchanges were provided in Dublin and Belfast, a Second Class 
Exchange in Cork, and Third Class Exchanges in Limerick and Waterford. 
All the Exchanges are provided with waiting rooms for both sexes seeking 
employment, and with office accommodation for the managers and clerical 
staff. The Board were able to secure existing buildings for the purpose, but 
very considerable structural alterations had to be made to render the premises 
suitable. Some difficulty arose in the negotiations for the leases, but matters 
were satisfactorily settled, and the leases were completed in all cases. 
Temporary buildings have been taken in Dublin, but it is proposed that the 
landlord shall build permanent offices in proximity to the present premises, 
and lease them to the Crown for a term of years, with the option of purchase 
or renewal of the lease. Designs for the building have been prepared. 

CUSTOMS AND EXCISE OFFICES. 

In connection with the administration of the Old Age Pensions Act, 1908, a 
number of offices have been provided in various towns in Ireland for the 
Customs and Excise Department. 29 new offices were rented with Treasury 
sanction during the year. The accommodation generally consists of one or two 
rooms conveniently situated for interviewing and transacting business with 
the claimants for pensions. It is anticipated that the number of offices will 
require to be increased during the next financial year. 

ROYAL UNIVERSITY AND QUEEN’S COLLEGES. 

As mentioned in onr last Report, the Irish Universities Act, 1908, provided 
for the transfer of the buildings of the Royal University and of the Queen s 
Colleges in Belfast, Cork and Galway to the new University and Collegiate 
authorities constituted under the Act. The necessary Orders in Council 
having been passed, the Colleges at Belfast, Cork and Galway were transferred 
as from 1st October 1909, and the Royal University as from 1st November, 
1909, to the new Authorities, and the responsibility of the Board for their 
maintenance ceased from those dales. ... — 
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National School Grants. 


The following table shows the amounts voted for and expended on grants in 
each of the last twenty years : — 


Year. 

Provision. 

Expenditure. 

Y car. 

Provision. 

Expenditure, 





£ 

£ 



£ 

Brought forward 

341,500 

313,746 


40,000 

27,331 

1900-1 

40,000 

38,554 

1891-2 

30,000 

30,014 

1901-2 

36,000 

26,906 


30,000 

24,283 

1902-3 

35,000 

33 280 

1893-4 

30,000 

28,198 

1903-4 

35,00G 

13,142 

1894-5 

28,000 

28,179 

1904-5 

12,500 

18,785 


30,000 

40,000 

1905— if 

20,000 

28,007 

1896-7 

40,000 

40,000 

190G-7 

20,000 

13,457 

1897-8 

40,000 

36,500 

1907-8 

40,000 

4,644 

1898-9 

33,500 

27,132 

1908-9 

40,000 

26,829 

1899-1900 

40,000 

32,109 

1909-10 

65,000 

64,303 

Carried forward 

341,500 

313,746 

Totals 

£684,000 

£571,563 


The number of grants for new schools sanctioned by the Commissioners of 
National Education and notified to this Board during the year was 88, the 
amount being £73,902. For improvements to existing schools the grants 
sanctioned numbered 295, and they amounted to £12,978. 

The new schools in course of erection include the following important build- 
ings, namely: — Lower Rutland Streei, Dublin; St. Mathias 3 , Belfast, and the 
Convent Schools at Mallow, Navan, and St. Mary's, Nenagh. • 

In some cases the accommodation which is being provided is in excess of that 
approved by the Commissioners of National Education. In the case of Lower 
Rutland Street, for example, the approved accommodation is for 700 pupils, 
while the actual accommodation will be for 1,418. In this and other instances 
of the same description the Manager has to bear the whole cost of the excess 
accommodation, but will be entitled to claim a supplemental grant if, and 
when, the Commissioners of National Education are satisfied that the statistics 
of attendance for any year, within a limit of five years, from the date of the 
establishment of the school, indicate that the larger building is required. 

Managers of schools have shown increased activity during the year in pro- 
ceeding -with works, and it will be seen from the above tabular statement that 
the expenditure has considerably exceeded that of any previous year in the past 
twenty years. 

With Their Lordships’ approval the Board have undertaken the erection of 
all schools for which grants in excess of the normal two-thirds of the estimated 
cost have been allowed, excepting some instances in which the Managers had 
been instructed to proceed prior to the decision that in such cases the Board 
should undertake the work. Contracts have been entered into by the Board for 
the erection of four of such schools, two in County Kerry and two in County 
Mayo. Some difficulty has been experienced in adjusting the local contribu- 
tion, especially in cases where it takes the form of free labour and material. 

In our last Report we referred to the question of the standard of building 
work. Efforts have been made during the past year to ensure the erection of 
buildings of a high standard, and we believe that there are comparatively few 
cases in which. Managers do not recognise that it is a mistake to allow their 
contractors to do inferior work. 

ANCIENT AND NATIONAL MONUMENTS. 

Following the practice adopted in last year’s report, when the structures vested 
in the Board for a single County (Cork) were illustrated and described, the 
buildings in the County of Wexford are dealt with this year. They comprise 
the several ecclesiastical ruins at Ferns, and the important Cistercian Abbey of 
Dunbrodv in that County. Repairs of an extensive nature have been com- 
menced at each of these places. The former are vested in the Board under the 
provisions of the Irish Church Act, 1869, Sec. 25, and in the case of the latter 
the Board have become guardians under Section 1 of the Ancient Monuments 
Protection Act of 1892. 
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In addition to the work commenced on these structures, repairs of varying 
extent have been carried out at 26 others vested as National Monuments, and 
at 17 vested as Ancient Monuments, as more particularly mentioned in 
Appendix E of this Report, page 49. 


Ferns, County Wexford. 

The structures here vested in the Board consist of (a) the remains of an early 
Monastery, a tower of which and the side walls of the church with a small 
chamber attached are now standing. (J) the ruined chancel or choir of what was 
formerly the Cathedral Church of Ferns, (c) fragments of several crosses. At a 
short distance to the north east and in the Rectory grounds in a small graveyard 
is (d) the ruined church called “ the Church of St. Peter.” The remains of the 
ruined Castle of Ferns, situated at the north-west end of the town, are not 
vested, nor is the later structure, erected over the ancient “ well of St. Mogue,” 

included. „ , , , , 

These remains, vested and non-vested, are all that now represent what was 
formerly one of the most important civil and ecclesiastical centres in the South- 
East of Ireland. , , ^ ~ , . 

Various explanations have been given for. the name of Ferns. One derives 
it from Ferna, son of the King of Decies, killed here in battle; another from 
“ Fearn,” meaning an alder tree, as in the example of Forney, County 
Monaghan, which comes from Fe<m mag, the plain of the alder trees; a third 
from Fearna, meaning cleared land, as distinguished from woodland and moun- 
tain. It was the capital of the ancient kingdom of Leinster. 

The first reliable reference to it is as an ecclesiastical centre when, m the 
vear 598, the King of Leinster erected a church which soon became the centre 
of a diocese presided over by St. Edan, called also Maedoc or Maedhog (pTo- 

St Mogue of Ferns was succeeded by St. Moling and a regular line of Bishops 
until the first incursion of the Danes early in the 9th century who on six 
different occasions plundered the town, and. the last tune in 930 m addition 
to burning the town, they plundered the church. The succession having been 
broken by these incursions, was soon revived, for, m 937, it is recorded that 

Comorban was Bishop. .... , * 

Ferns is remarkable as having been the seat of the pa-lace of King Dermot 
MacMurrough, whose abduction of Dervorgilla m 1152 is generally stated to 
have been iSdirectly the cause of the Anglo-Norman Invasion of Ireland. 

King Dermot founded the Abbey of Ferns. (See below.) In 1154 it was 
burned down, but was rebuilt by him in 1160 and endowed for monks of the 
Ausustinian Order. In 1170 Richard de Clare, Earl of Pembroke, commonly 
called Strongbow, son of Gilbert de Clare, landed at ; Waterford and occupied 
Ferns. In the following year he was married to Eva, daughter of Dermot 
MacMurrough, King of Leinster, by whom he had a daughter, Isabel who 
married William le Mareschal, Earl Marshal of England, afterwards Earl of 

P Ln 1 th^ same year Dermot MacMurrough died at Ferns in the Abbey which 

^AmthTetent in the history of Ferns is that the See was offered to Giraldus 
Cambrensis with that of Leighlin by King John, when Earl of Morton and 
refused. Ailbin O’MuUoy, sometimes called Bishop of Wexford succeeded m 
1186, and died in 1222. He was followed by Bishop John St. John, the first 
Anglo-Norman Bishop of Ferns. . 

The Commission suppressing the Abbey is dated 7th April, lo39. 

The Augustinian AUey- The abbey which was founded by Dermot MacMur- 
rough was probably on or near the site of the primitive oratory of St. Mogue 
of ferns. It was built in the Romanesque style of the period, and though at 
the present time there remain only a square tower, which at the height of the 
roof is broached to the circular form, a blank wall and a small ruined chamber, 
they can be identified as the north-western tower and the north side wall of the 
church, and the residential apartments for the serving priests. Starting with 
these remains as a basis, a ground plan of what was surmised to be the original 
church was projected on paper, and excavations were made for the remaining 
walls in the position indicated. The result was the discovery of the foundations 
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of the original west and south walls of the church and the chancel as indicated 
on the drawing. A cloister garth or enclosure extending to 72 feet by 65 feet 
10 inches was also laid bare. The plan is given in Plate 1 of the illustrations, 
and is interesting as the plan of a Romanesque 12th century monastery founded 
by a native chieftain before the advent of the Anglo-Normans. 

The Nave of the Monastic church, as restored on the plan, measures 46 feet 
10 inches in length and 21 feet 9 inches at the west end, narrowing to 21 feet 
4 inches at the east. This reduction in the width of some early churches has 
been noticed before, and is regarded by some as an evidence of what have come 
to be known as “ architectural refinements.” The church at Killeen, County 
Meath, is another example where the east end is reduced, in this instance to 21 
feet 9 inches, the west wall measuring 22 feet 9 inches. 

The chancel, as indicated by the foundations shown on the plan, measures 
14 feet 8 inches in width and 17 feet 4 inches in length. At the north-east angle 
of the nave a doorway leads into a small chamber or sacristy, 14 feet by 10 feet 
10 inches, with two storeys over it, the upper floors and the roof being 
approached by a circular stone stairs in the thickness of the wall. One of the 
floors of the priests' chamber was vaulted in stone : the chancel was similarly 
vaulted, the stone ribs being visible for a few feet from the springing on the 
north wall. There was an apartment over the chancel. The small -window slit 
lighting it may still be seen. These interesting features are shown on the 
drawings (Plate No. 2). No other architectural details of importance and no 
carved work now remain. There is sufficient indication in the construction of 
the work to enable the date of erection to be placed about the middle of the 12th 
century. Where the west gable abuts against the tower, there are bases of two 
columns which mark the position of the north jamb of the western Romanesque 
doorway. 

The tower at the north-west angle is a principal feature of the church, and is 
peculiar as commencing on an almost square plan (10 feet 6 inches by 10 feet), 
and at the roof level it takes a circular form, where it measures 10 feet in 
external diameter, narrowing at the top to 9 feet 8 inches external diameter. 
The square portion of the tower is 26 feet 10 inches in height, and the circular 
portion as now standing is 30 feet 6 inches, making a total of 57 feet 4 inches, 
but that was evidently not its full height. This is interesting as illustrative 
of the transition which was taking place at this period from the “ detached ” 
Round Tower to the “attached” tower, eventually giving way to the 

attached " square form in which the wooden internal ladders were discarded 
for stone stairs. Access to the tower was obtained by a doorway in the north- 



' “■ the same type on south side of 

EA5T ELECTION OP TOWER AND 5ECT10N THROUGH NORTH WAIL 

west angle of the Nave, there was another doorway leading to a gallery at a 
height of 11 feet above the floor level, and a third doorway, at 25 feet high, gave 
access to the outside of the roof, which had a parapet wall all round the church 
available for protection and for defensive purposes. 
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Unfortunately some injudicious re-building was done here as well as in other 
parts of the structure 'by the owners of the property in 1846, and for 
the guidance of future investigators it is desirable to state its nature. 
The Quoins at the N.E. angle of the cell were rebuilt, and the jagged 
ends of the wall N.E. of chancel were built up square. The jambs of 
the niches in the chancel and jambs in arch of the doorway into the cell 
were restored, a range of quoins was carried up on the end of the chancel 
at the doorway, and the jagged end of the west wall of Nave was built up square. 
This is where the jamb of the Romanesque doorway, before referred to, stood 
and was destroyed in the operation. At the Tower considerable changes were 
made, the jambs and arch of the doorways on ground level and on first landing 
were restored, and the jambs and head of the window on the third landing were 
repaired. The newel of the stairs was built in brickwork, steps repaired, and 
the internal walls in various places were relined, mostly in brickwork. The 
external quoins and breaches on the square part of the tower were built in. 
About 7 feet in height of the upper portion of the tower was rebuilt, much of it 
in brickwork A fosse or trench was at this time formed surrounding the ruin. 

The Cathedral .— The only remains of the Anglo-Norman Cathedral of Ferns 
now existing are the ruined chancel at present detached, and some fragments of 
the piers of a nave arcade. The latter are built into the walls of the modem 
structure now used as the Parish Church as well as Cathedral. 

The chancel measures 23 feet 4 inches in width and 41 feet in length; the 
walls measure 27 feet in height outside at the N.E. angle and 22 feet internally. 
There is an arcade of five lancet windows on each side, and the remains of two 
more as indicated on the north elevation. The interior has banded shafts with 
moulded bases and carved caps with moulded arehes, and four leaf ornament 
of the transition period between early English and “ decorated ’• of the early 
13th century, which was, no doubt, the work of Bishop John St. John, the first 
Anglo-Norman Bishop and Treasurer of the Exchequer in Dublin, m whose time 
the Cathedral was probably rebuilt, 1223-1243. 

The openings of these windows are 1 foot 4 inches m width and 11 feet m 
height The walls, pierced with so many openings, were in a shattered condi- 
tion from the inroads of a thick growth of ivy which completely enveloped 
them Repairs have been effected by pointing the face of the masonry and 
weathering carefully the tops of the walls. The internal space was free from 
burials until recent years, when an interment was effected. Steps are being 
taken to prevent the use of the vested portions from becoming a burial ground. 

St. Peter’s Church .— The Church in the graveyard on the high ground outside 
the village is known as St. Peter’s Church. It consists of Nave and Chancel, 
the breadth of the latter being 18 feet 4 inches and the length 23 feet 1 inch. 
The Nave measured 23 feet 8 inches in breadth by 37 feet 7 inches m length to 
the west wall As these measurements appeared out of due proportion excava- 
tion was made at the western gable, when it was discovered that the original 
Nave extended westward, giving a length of 48 feet 8 inches. When the 
measurements were taken the original foundations were covered over again. 

The position is indicated on the drawings (Plate 6) . . 

This Church is believed by some to be of the 11th century, and this view is 
in a measure supported by the existence of a Romanesqu e window m the south 
wall of the chancel with a round-headed arch internally, and a lancet arch 


externally The plan and elevation of this window, internally and externally, 
are given in the illustrations (Plate 6). The Romanesque window internally 
is 2 feet 10 inches wide and 7 feet 8 inches high in the dear ; lancet opening 10 
inches wide by 4 feet 8J inches high. Another feature is the semi-circular arch 
separating the Nave from the Chancel. It is 17 feet 5 inches in width, rismg 
only to a height of 12 feet to the crown of the arch, which is of common rubble, 
no cut stone being used in its construction. ....... , 

The east end is lighted by two lancets, each flty inches wide by o feet 4 inches. 
There is no trace of an Au'mbrey or Piscina in the Chancel nor any indication 
that such ever existed. There is strong evidence to show that this structure is 
of post-reformation date, erected at a time when the Cathedral Church was m 
ruins, the seat of the Diocese having been transferred to Leighlin, to which it 
became joined, and this church was then built for the needs of the parish. The 
Romanesque window was doubtless taken from the Augustinian Monastery for 
its internal part, the outer portion and the two lancets in the east gable having 
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been taken from the ruins of the Cathedral. In the State Papers of 1537, Ferns 
is described “ as a great castle of the Kings, the Cathedral Church, an Abbey 
and a tower.” There is no mention of a second church at that time. 

The Crosses . — In the graveyard attached to the Cathedral there is a portion of 
the shaft of a cross reputed to mark the burial place of Dermot MacMurrough, 
but there is no proof of this beyond local tradition. The portion of the shaft of 
the Cross is 3 feet 1£ inches high, breadth at the base 1 foot 11-J inches, tapering 
to 1 foot 10 inches, width 11£ inches. On the south side is a simple Greek fret 
ornament formed of fillets at right angles to each other, making the well known 
key pattern. On the north side the fret is more intricate, and is placed diagon- 
ally. The east side has a similar pattern covering a larger surface. The west 
side shows a considerable variation in the pattern, which consists of a number 
of L-shaped figures placed diagonally four m a panel. The angles of the stone 
have a square raised moulding 2f inches in width, with f of an inch projection. 
The base into which the fragments of the shaft are inserted measures 4 feet 
6 inches by 3 feet 8 inches, and is of modern construction. The face of the stone 
has all the appearance of having been recut : the archaic pattern of the original 
stone having been closely followed. In the north boundary wall of the 
Cathedral close are the arms of two plain crosses. At the entrance gate are 
broken fragments of two similar crosses. There are three bases to be found, but 
out of all the fragments there is not sufficient to form one complete cross. 



ELEVATION of two crosses in NORTH BOUNDARY wall 

«£ £££ II i» |» I* t ■« IT ■» I* I " ™«T 

Dunbrody Abbey, County Wexford. 

The foundation Charter of Dunbrody Abbey was given by Hervey de Monte 
Mansco, who is described in the document as Marshal of Our Lord the King in 
Ireland and Seneschal of Richard de Clare, Second Earl of Pembroke (Strong- 
bow). In it the lands are enumerated which are to be confirmed to God and 
.Blessed Mary Saint Benedict and the Monks of “ Bildewas.” In the last para- 
graph of the Charter it was provided that “ if any malefactor flies to them he 
may have peace while he may be with them,” a clause which caused Dunbrody 
to be called the Abbey of St. Mary of Refuge. The three first witnesses to the 
Charter are Joseph, Bishop of Wexford, who died in 1185, Felix, who was 
consecrated Bishop of Ossory in 1178, and the Lady Nesta, wife of Hervey de 
Monte Mansco, and daughter of Maurice Fitzgerald. The date of the granting 
of the Charter is between 1175 and 1182, the erection and completion of the 
building taking place afterwards. 

ii co* was Eiade between the Abbots of Buildwas and St. Mary’s in 

1182 showing that the former, having been informed concerning the waste of 
the place, the sterility of the lands, and the wildness and ferocity of the neigh- 
Dourmg barbarians, gave up all rights of jurisdiction over Dunbrody. The 
"• was no ^ then, and the only shelter afforded the monk sent from 
Buildwas was a hollow oak tree. The Abbot did not send any more monks to 
Dunbrody, but left it in the hands of the Abbot of St. Mary’s; Dublin. 
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The Abbey was suppressed by an Act of Parliament in Ireland in 1537, and 
was surrendered by Alexander Deverux, its last Abbot, who in 1539 was 
appointed Bishop of Ferns. 

During the insurrection of 1798 the Abbey was occasionally occupied by 
military and sometimes by the insurgents. It suffered greatly in consequence. 

The south arcade of the Nave and the wall of the south Aisle fell in a storm 
on Christmas Eve, 1852. The upper portion of the west window had fallen 
some years previously, permission to undertake its repair having been refused 
(Trans., Kilk. Archaeol. Soc., Vol. 2, p. 385). Afterwards, in 1858, the agent 
of the owner effected some repairs, of which it is stated “ several of his 
operations were calculated highly to deface the beauty of what remained of 
the structure, whilst doing but little for the judicious preservation of the 
buildings ” (Op. cit., p. 151). 

The work done in 1858 was as follows : — The east wall of the Chapter House 
was rebuilt; the lower portion of three arches of the north arcade of the Nave 
was filled up with solid masonry; at the side chapels, where the moulded angle 
shafts of Caen stone had been removed, the quoins were built up in rubble 
masonry; the west doorway, the gable to the south Aisle, and the breach at the 
gable of the north transept wall were built up. Doorways opening in different 
places, as at the S.E. corner of the Cloister enclosure, and all the openings into 
the Cloister from the south and west walls, were built up, and windows were 
closed in the rooms over the south side chapels. Some of this work is indicated 
on ground plan by plain hatching. 

The building was vested in the Board by Lord Templemore by deed dated 
14th January, 1895, under the Ancient Monuments Protection Act of 1892, and 
shortly afterwards some initial repairs were put in hands, including the 
removal of large ivy which was endangering the structure and hid many of the 
windows, the removal of superfluous earth and rubbish in the interior, the 
weathering of tops of walls with concrete, the repair of gables of the eastern end 
and north transept, concreting main arches of transepts, and vaulting of the six 
chapels. During the past year the ivy which had grown again was trimmed and 
its further ravages repaired. Additional concreting of the vaulted chapels and 
tops of walls and a good deal of cleaning up is necessary, the Cloister area being 
occupied by the piled up debris of the fallen masonry. This work will be 
continued during the coming year as far as the funds will permit, taking into 
account the claims of other structures. 


The church is in the form of a cross on plan, as is usual in Cistercian Abbeys, 
and has a nave, side aisles, north and south transepts, and choir. The transepts 
have each three side chapels on the east side. 

There are some indications in the masonry at each side of the western entrance 
of the existence of a former elaborate doorway, but only a portion of it now 
remains. The arch stones have mouldings with a label, in which were ball 
flower enrichments. This doorway was later than the date of the original 
structure. The mouldings are of sandstone, and are greatly weathered. There 
vf a j SI j a ^ doorway on the north side leading into the north Aisle with round- 
heaHed moulded arch; it occupies the space of a former and larger doorway, 
lhe stones facing the arch of the more recent doorway are moulded on the out- 
side, with a plain chamfer on the inner face of the arch, except in the case of 
one voussoir, which is moulded on the inside, the remaining voussoirs having 
merely a chamfer. The combination presents a peculiar patched-up appear- 
ance. The stones of this arch are of blue limestone. 

One side light only, of the three lights forming the large west window over 
tne former doorway, now remains. The pier between the side light and what 
appears to have been the centre light is still standing to the height of the 
springing of the pointed arch, but the arch stones have fallen. These windows 
were very lofty, 25' 6" in height, centre light 2' 6" wide. An indication of their 
former appearance is given in outline in the west elevation (Plate 12). The 
View m Grose s Antiquities (1792) shows three quatrefoils over the three lights 
in tne west gable; these are indicated in another drawing as cinquefoils, while 
• i h®7 are represented as eight-cusped openings, 
lhe aisles had each a two-light pointed window in the west wall. The nave 
was separated from the aisles by an arcade of five bays. The arches were 
pointed m style, and were carried by piers chamfered at the angles, with corbel 
snarts and caps at the springing, having moulded ribs under the two arches 
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near the tower. These two arches were moulded, but the remaining arches of 
the nave westward had only plain chamfers, and the ribs under the arches 
springing from corbels were also plain chamfered. 

All the piers, arches and clerestory range over them on the north side 
are standing, but on the south side only one arch, that nearest to the tower, is 
now in position. 

The foundations on which the nave was built seem to have been very 
imperfect. The whole of the west end was underpinned in recent years to a 
height of about five feet. Signs of weakness are very apparent in the north 
arcade of the nave. In the north aisle are four large buttresses, one of them 
built up to the full height of the original wall, and it is entirely owing to these 
buttresses (the position of which is shown on Plate 7) that this wall has been 
preserved. 

In 1858 walls about 8 feet high were built between the piers, but they do not 
serve any useful purpose in sustaining this portion of the structure. 

The north aisle was lighted by windows with two-light pointed arches 
opposite each arch of the nave, and the nave was lighted by a row of clerestory 
windows, each of which came directly over one of the three piers. The window 
nearest the tower came partly over the arch, and in this respect it is not 
symmetrical as regards position with the rest of the clerestory range. One 
window of this range, the second from the tower, differs as regards details 
from the others. It has tooth enrichments, and is the only window now 
remaining so decorated. 

A very remarkable feature in connection with ' this abbey is shown in the 
construction of the tower. The rules of the order did not originally permit of 
the erection of a tower, but this prohibition was removed later. The original 
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arches of north and south transepts are still standing. These arches are 
rather flat-pointed, almost semi-circular. They have simple mouldings on the 
faces seen from nave and choir, with a chamfer only on the face next on the 
transepts. They had moulded ribs springing from corbel caps. The rib on 
the south arch only remains ; that on the north side, including the corbels from 
which the rib started, have fallen, and the stones forming them have quite 
disappeared. The walls over these original arches were carried up to the 
height of the side walls of the transept; they were not carried up to correspond 
in height with the gables of transepts, and the construction shows most 
conclusively that there was no tower here in the edifice as originally designed 
and erected. 

In many other similar structures the original transept arches have been used 
to carry the walls of a tower, when at later times this architectural feature was 
permitted, and, as might have been expected, the superincumbent walls proved 
too heavy, with the disastrous result of the destruction of the tower. In the 
present case the old arches were not built upon, but new piers carrying new 
pointed arches with plain chamfers were built alongside the old in the 
position indicated on the plan, and new arches were formed at the nave and 
choir, and in this way the stabililty of the tower was secured, and in conse- 
quence of these precautions it is still in existence. Very heavy buttresses 
were afterwards built in the nave to counteract the thrust of the new transept 
arches, as these arches had not the support of the wall between the nave and 
the aisles as the original arches had. The arches across the nave and choir 
were inserted in the direction of the walls east and west of the transepts, and 
these walls of themselves acted as counterforts without the assistance of a 
buttress. 

The original building, though of large dimensions, is not so extensive as 
Graigue-na-Managh Cistercian Abbey, County Carlow. The plan of the church 
and conventual arrangements followed the lines generally adopted by the Order 
for their buildings. The architectural features which remain are good in their 
detail. The construction, however, was indifferent. The cementing qualities 
of the mortar employed were not good : in some places only tough clay was used. 
The foundations of the nave were bad; and this together with the poor con- 
struction _ seems to have caused the building to yield; it was only by the 
construction of the heavy buttresses in the north aisle during its occupation 
that this portion of the structure was kept up. 

Another feature in the upper portion of the tower is the number of small 
openings in the thickness of the walls. They measure from 5 inches square in 
the opening, extending 16 inches into the wall, and the largest is 8 inches 
square and 22 inches deep. They are arranged around the interior and in the 
jambs of the openings; at first sight' these would appear to indicate that the 
tower had been used as a columbarium, but as the structure was built to contain 
a peal of bells the probability is that the openings were intended for acoustic 
purposes and not as pigeon holes, though they are very like the latter. Such 
openings are not unusual in ancient and medieval structures, but they are 
generally fitted with acoustic vases, as in the choir of St. Mary’s Church at 
Youghal, where the opes are from 3 inches to 6 inches diameter, and at a height 
of 25 feet from the ground, and in front of each ope is a perforated stone of 
about 4 inches in thickness, inside of which are the mouths of earthenware 
vessels of different shapes and varying in size from 11 inches by 7 inches to 
15^ inches by ll-£ inches. Similar vessels have been found in the base of the 
choir screen of Fountains Abbey and at other places. The early Greeks and 
Italians used bronze and earthenware vases for acoustic purposes in their 
theatres. There is no indication, however, that the recesses in the tower at 
Dunbrody contained anything in the nature of vases. They are in the chamber 
below the upper or bell stage. The evidence is not quite conclusive that they 
were intended for acoustic purposes. They are, however, of sufficient interest 
to be worthy of notice. 

There were seven bells in the tower, indicated by the seven openings for the 
bell ropes to the ringing chamber through the vault carrying the floor of the 
tower. There was also a large ope 2 feet 6 inches square in the vault, through 
which the bells were hoisted. 
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The tower at roof level measures 37 feet 4 inches on each of its four sides 
externally and 25 feet 10 inches internally ; its height from the ground level to 
the underside of the vault is 45 feet 6 inches, and its total height to the highest 
portion of the existing masonry is 84 feet. 

The principal dimensions of the Abbey are as follows : — Length of church 
between east and west walls internally 192 feet 1 inch; breadth across tran- 
septs, 129 feet 4 inches; length of nave and aisles, 111 feet 9 inches; breadth 
across nave and aisles, 68 feet; across nave, 33 feet 10 inches; width of aisles, 
12 feet 4 inches. The choir measures 33 feet 10 inches in width by 36 feet 
7 inches to the pier of the tower arch. The space occupied by the tower and 
supporting arches is 44 feet 4 inches by 43 feet 9 inches. The north and south 
transepts are each 42 feet 6 inches by 27 feet in breadth. The six side chapels 
are in size from 12 feet 4 inches to 12 feet 8 inches in width, and in depth from 
east to west 16 feet 4 inches to 16 feet 9 inches. 

The Presbytery, or space enclosed for the monks, comprising the choir and 
space inside the tower, made a total length of 71 feet 6 inches, and of the uniform 
breadth of 33 feet 10 inches. This space was separated from the nave, also from 
the transepts, by screen walls, the bond stones of which may he seen in the 
piers of the present arches. 

The range of buildings east of the cloister garth and south of the church 
comprises the sacristy and an inner room opening off it. There is here a small 
apartment with a door giving access from the cloister walk. This apartment, 
which is usually found in monasteries of this order, is sometimes described as a 
prison, but is more likely to have been the book or MS. store, a convenient place 
for keeping books to read in the cloisters. In the next chamber traces of the 
bases of two central pillar shafts have been discovered by excavation. These 
carried a vaulted roof of six compartments, as shown on the plan. This 
chamber measured 38 feet 8 inches by 25 feet 6 inches, and next to it came the 
parlour, which was also a passage room, in the east wall of which an entrance 
was formed. This room was 25 feet 6 inches by 15 feet 4 inches, and had a 
waggon vaulted roof. The next apartments southward had also vaulted roofs, 
the traces of which may be seen in west wall. The cross walls indicated by 
hatching (Plate No. 7) have disappeared. Over the whole of this range the 
dormitories extended, approached by the night stairs in the south transept, 
and at the other end by the stairs in the passage at the south-east angle of 
the cloister enclosure. 

In the southern range of buildings there is evidence of the position, of the 
Frater or Refectory by the indication of the reader’s desk at one of the windows 
in the south side wall. Although this range is not now divided by cross walls, 
it is likelv that the eastern end was occupied by the Calefaetorium, or warming 
house, and the western end by the butteries and kitchen, the intervening space 
as shown on the plan and marked Refectory would be 47 feet 4 inches in length, 
the width of the range being 29 feet 5 inches. This apartment had an open roof, 
there was no dormitory over it. In large establishments there was usually a 
range of buildings west of the cloister containing cellars and stores on the 
ground floor and dormitories for the conversii or lay brethren over, but there is 
no indication of such provision having been made in this Abbey. 

Recent excavation in the cloister garth has revealed the foundations of the 
Lavabo, circular in plan 12 feet in diameter occupying the usual position near 
the door of the refectory. The drain carrying the waste from the Lavabo has 
been uncovered. It is 6 inches wide, and leads into a larger drain 12 inches 
wide, running diagonally across the S.W. corner of ^ the cloister garth and 
through the apartment known as the “ Porter’s Lodge.” 

Apartments were formed in the roof over the chapels of the transepts, one 
over the north transept chapels measuring 43 feet by 12 feet 2 inches was 
approached by the circular stairs and a passage across the triforium of north 
transept. There is also evidence of a floor having at one time been carried 
over the whole of the north transept at a height of 22 feet 6 inches above the 
ground level. 

The space over the side chapels of the south transept, measuring 44 feet 4 
inches by 12 feet 2 inches, contained a fireplace and five windows; it was 
approached by a passage in the thickness of the wall from the dormitory , and 
over it was another floor of the same dimensions, probably divided into two 


Printed image digitised by the University of Southampton Library Digitisation Unit 



so 


SEVENTY-EIGHTH ANNUAL REPORT OF THE [1909-1810. 

apartments, as it contains two fireplaces and has also five windows. Those in 
the lower floor are now built up. This portion of the building is shown on the 
east elevation (Plate 11), and has a domestic character. 

The comparative measurements of two of the larger Welsh Abbeys and two 
in Ireland may be interesting. They have all six side chapels. ' It will be 
noticed that Dunbrody is the widest across the nave and aisles, and would 
consequently require a heavier roof, which may have been a factor in the yield- 
ing of the nave walls. The dimensions given below are from actual measure- 
ments of the different buildings taken recently. 


Name of Building 

1 Internal 
Length 

Length 

of 

Nave | 

Breadth 
Nave and 

Width of 
Transept 
and Tower 

Breadth 

of 

Transept 

Tower j 

Length 

of 

Presbytery 


Ft. in. 

Ft. in. 

Ft. in. 

Ft. in. 

Ft. in. 

! Ft. in. 

Ft. in. 

Talley Abbey . . . 

226 3 

143 0 

62 6 

112 3 

29 0 

29 0 

44 9 

Strata Florida Abbey . . ! 

213 0 

132 0 

61 0 

1 117 3 

28 0 

28 0 

48 4 

Graigue-na-Managh 

Abbey 

204 0 

130 0 

65 0 ! 

110 0 

29 0 , 

29 0 

46 0 

Dunbrody Abbey . .1 

192 I 

111 9 

68 0 

129 4 

27 0 

27 0 

| 36 7 


The cloisters of Dunbrody measure 119 feet 5 inches by 119 feet 3 inches; at 
Graigue-na-managh the size is 119 feet square. The approximation in size of the 
Welsh and Irish Abbeys is not accidental. There was a great intercourse 
between the two countries at the time of their erection. The Welsh Prince 
Rhysap Gruffydd, who founded both Talley and Strata Florida Abbeys, was 
under obligation to the family of Dermot, as it was by the aid of the King of 
Leinster that his father and grandfather had been restored to their patrimony, 
and his father resided in Ireland during the earlier years of his life, and had 
been educated there. William Mareschal, Earl of Pembroke, in 1212 confirmed 
the grant to Graigue-na-managh which Dermot, King of Leinster, had made 
to it m 1170. 


(2) RAILWAYS AND TRAMWAYS. 

An agreement for the construction, working and maintenance of the Burton 
irort Kailway, between the Londonderry and Lough S willy Railway Company, 
the Board and the Treasury, was signed on 6th January, 1898. 

During the construction of the line and its subsequent working matters of dis- 
pute arose between the Board and the working Company as regards the expenses 
ol promotion and the construction, equipment and working of the line, on which 
it was tound difficult to arrive at a settlement. The matter was brought before 
the Viceregal Commission on Irish Railways by the Company, and during the 
P s t. yeai Sir Charles Scotter, Chairman of the Commission, volunteered his 
services as intermediary for the purposes of promoting a satisfactory settle- 
ment, and by agreement between Your Lordships, the Board and the Company, 
Ko Q T^ UeS + n ^i lssue were submitted to him, aud his recommendations have 
P artl ? s - ...Udder the agreement provision is made for addi- 
onal works and further facilities for the efficient working of the railway very 
u 6 lme -?v *, hlch the ?9 ard were always readv to accept. The working 
Company has withdrawn a claim which the Board consistently refused to con- 

thT devSn™w y h °P ed that th ? working and maintenance of the line and 
the development of the resources of the district will be satisfactory in future. 

(3) LOANS. 


Advances, Repayments, and Arrears. 

m i ent - i 2 n ^°u Works Loans to be found in the Abstract 

(Appendix G.) submitted by the Board is in connection with the Statute 57 Geo. 

Srrh 34 i’Q?n SS / ed ^ 181 - • T } 6 total of a11 loan advances from that date to 31 st 
£48 792 319 mth certam loans made under special Acts before 1817), is 
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The classified abstract in Appendix (G.) pages 68 to 71 shows the portions of 
this amount which have been (1) repaid, (2) remitted, (3) written off from Local 
Loans Fund, or (4) which remain outstanding. The figures showing repay- 
ment, remission, &c., of the total sum advanced are as follows :• — 


£ 

Total Repayments ....... 30,837,919 

Total Remissions ....... 8,157,829 

Written off from Local Loans Fund, less £162 subsequently received . 181,908 

Portion of Church Fund Loans regarded as irrecoverable . . 6,553 

Outstanding Balances ...... 9,608,110 


£48,792,319 


The aggregate of outstanding balances is represented in the books of the Office 
by 32,420 open accounts. The loans generally are in course of repayment by 
half-yearly instalments. 

The amount issued to borrowers in the year 1909-1910 out of moneys advanced 
by the National Debt Commissioners for loan purposes was £293,233, as against 
£381,282 in 1908-9, and £434,796 in 1907-1908. 

The issues for 1909-10 show a decrease of £68,049 as compared with 1908-9. 
Increased issues were made on the following services Roads and Bridges, 
£3 000- Harbours, £4,595; Housing of the working Classes, £9,342; Glebe, 
£3338 • Land Improvement, £4,922 ; Land Improvement Preliminary Expenses, 
£500; Lunatic Asylum Buildings, £9,132; Dispensary Houses, £879; and Land 
Law, £486. , 

The most important decreases occurred on the under-mentioned services : — 
Counties, £3,580; Quarries, £20,900; Public Health, £24,618 ; Drainage Main- 
tenance £198 Labourers Acts, £14,699; National School Teachers’ Residences, 
£2,098; Schools and Colleges, £85; Seed Act, 1908, £11,690; Workhouse Build- 
ings, £13,014; Small Dwellings, £6,921 ; Agriculture and Technical Instruction, 
£6,440. _ 

Of the total amount of £293,233 issued, £147,745 was advanced on the follow- 
ing Services: — 


Lunatic Asylum Buildings . 
Publio Health 
Labourers Acts 

Housing of the Working Classes 
Workhouse Buildings 


30,885 

80,573 

3,962 

26,950 

5,375 


£147,745 


The receipts in the year were £457,118 in repayment of principal, and 
£339,507 in respect of interest, making together £796,625. Of this sum, together 
with £21 071 in hands on 31st March, 1909, £784,608 was paid over by the Board 
to the National Debt Commissioners in discharge of principal and interest on 
foot of loans made out of the Local Loans lund and £30,949 to the Irish Land 
Commission in respect of loans advanced out of the Irish Church Fund, leaving 
a balance of £2,024 in hands on 31st March, 1910 The sum of £115 js. 6d. 
recovered in respect of loans written off was paid over to II. M. Exchequer 
during the year. 

The following table shows the payments towards discharge of Loans, and 
the arrears of principal and interest for the last four years : 



Payments. 

Arrears. 

Total Principal 
outstanding 
(excluding 

Year. 

Principal. 

I Interest. 

| Total. 

written off, or 
regarded as 
irrecoverable) 

1906- 1907 ’. . . • I 

1907- 1908 . 

1908- 1909 . - ' 

1909- 1910 . . . . 

£ 

881,978 

835,282 

783,155 

796,625 

£ 

205,432 

206,518 

179,310 

164,041 

£ 

101,945 

101,488 

38,491 

37,319 

£ 

307,377 

308,006 

217,801 

201,360 

£ 

9,930,493 

9,874,133 

9,779,519 

9,608,110 
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loan services in each oi the years ended 31st March, 1908, 1909, and 1910, 
respectively : — 


— 

| 31st March, 1908. 

j 31st March, 1909. 

! 31st March, 1910. 


£ 

£ 

£ 

Free of Interest, 

1,049 

1,162 

1,457 

2f per cent., 

186, 5S5 

171,869 

159,826 

3 

62,279 

60,677 

59,900 

H » 

691,739 

638,995 

588,648 

£3 2s. 9 d. per cent., ...... 

10,442 

9,398 

8,354 

3£ per cent., 

1,308,085 

1,257,758 

1,226,544 



154,736 

148,976 

141,899 

,, ....... 

4,255,767 

4,326,801 

4,322,994 

3| 

1,696,048 

1,734.374 

1,741,585 



775,293 

730,114 

705,388 

4 i 

498,225 

493,822 

483,018 

5 

2,156 

1,474 

646 

Total Local Loans Fund, 

9,642,404 

9,575,420 

9,440,259 

Church Fund Loans — 




at 1 per cent., 

225,220 

197,546 j 

167,851 


*9,867,624 j 

f9, 772, 966 

P, 608, 110 


* Exclusive of — £219,508 written off from the Account of the Assets of the Local Loans Fund. 

— £6,508 portion of Church Fund Loans, considered as irrecoverable, 
t — £181,891 written off from the Account of the Assets of the Local Loans Fund. 

— £6,553 portion of Church Fund Loans, considered as irrecoverable. 

} „ — £182,070 written off from the Account of the Assets of the Local Loans Fund. 

— £6,553 portion of Church Fund Loans, considered as irrecoverable. 

Statement showing the average rate of interest in respect of advances from 
the Local Loans Fund during the last ten years, calculated by computing the 
interest paid in each year on the principal outstanding at end of the preceding 
year. 


Year ended. 

Balance outstanding. 

Interest received in the 
ensuing year. 

Average rate ot 
Interest received 
for the year. 


£ s. d. 

£ s. d. 

£ s. d. 

31st March, 1900, . 

8,397,201 3 6 

303,267 17 1 

3 12 2 

„ 1901, . 

8,391,150 18 7 

309,926 9 0 

3 13 10 

„ 1902, . . 

8,489,644 3 7 

294,090 16 3 

3 9 3 

„ 1903, . 

8,857,624 4 11 

310,712 8 9 

3 10 1 

„ 1904, . 

9,228,872 14 3 

323,270 4 8 

3 10 0 

„ 1905, . 

9,483,289 16 2 

329,177 4 11 

3 9 5 

„ 1906, . 

9,592,576 8 3 

342,722 10 9 

3 11 5 

„ 1907, . 

9,669,549 2 11 

343,193 1 5 

3 11 0 

„ 1908 . 

9,642,403 8 4 

351,011 5 2 

3 12 10 

„ 1909, . 

9,676,420 2 4 

337,407 18 8 

3 10 6 


The following Statements show : — 

(1.) The rates of interest payable to this Board in respect of the sum of 
£293,233 advanced during the last financial year: 

(2.) The terms of years over which repayment of the advances has been 
spread; and 

(3.) The mode of repayment, i.e., by equal instalments of principal and 
interest combined by way of annuity, or by equal instalments of 
principal, with interest on the principal sum from time to time 
outstanding. 
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(TABLE 1). 



Free of 





Interest. 

2? 



Class I. 





Loans Secured on Under- 

£ 

£ 

£ 

£ 

takings. 





Quarries, Mines, &c., . 

_ 

_ 

_ 

- 

Harbours, 

_ 

_ 

_ 


Housing of the Working 

- 

- 

- 

_ 

Classes, 






- 

- 

- 

- 

Class II. 

Loans Secured' on Rales. 





County Councils, 





Roads and Bridges, . 

_ 

_ 

_ 


Lunatic Asylum Build- 

- 

90 

- 

- 

mgs, 





Housing of the Working 

- 

- 


_ 

Classes, 

Public Health, . 

50 




Labourers’ Acts, 

_ 

_ 



Dispensary Houses, . 

_ 

_ 


_ 

W orkhouse Buildings, 

_ 

_ 


_ 

Acquisition of Small 

_ 

_ 


_ 

Dwellings, 





Agriculture & Technical 

_ 

_ 



. Instruction, 






- 

140 

- 

- 

Class III. 





Loans Secured on Land. 





Improvements of Lands 





Land Improvement Pre- 

2,500 

_ 

_ 


lim inarv Expenses, 




Land Law, 

- 

- 

- 

- 


2,500 

- 

- 

- 

Class IV. 





Miscellaneous Loans. 





Glebe Loans, 





National School Teach- 

_ 




ers’ Residences, 





Non-Vested Schools & 





Training Colleges, 






- 

- 

- 

- 

Grand Total, 

2,500 

140 

- 

- 

Percentage of Advances 

0-85 

0-05 



at each Rate per cent. 
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(TABLE 2.) 



Terms op Years. 

Service. 

Not 

exceeding 

20 years. 

Exceeding 20 bat 
not exceeding 
30 years. 

Exceeding 30 but 
not exceeding 
40 years. 

Exceeding 40 but 
not exceeding 
30 years. 

Exceeding 60 but 
not exceeding 
084 years. 

Class I. 

^ 1 

£ 

£ 

£ 

£ 

Loans Secured on Undertakings. 






Quarries, Mines, &c., 

Harbours, . 

Housing of the Working Classes, 

25,000 | 
900 

4,595 
3,000 . 

- 

- 

i i i 


25,900 j 

7,595 

- | 

- 

- 

Class II. 


i 




Loans Secured on Rates. 






County Councils, 

Boads and Bridges, 

Lunatic Asylum Buildings, 
Housing of the Working Classes, 
Public Health, 

Labourers Acts, 

Dispensary Houses, . 

Workhouse Buildings, ■ . _ 
Acquisition of Small Dwellings, 
Agriculture and Technical In- 
struction, 

6,573 

7,758 

4,689 

1,700 

512 

25 

250 

4,450 

67,284 

700 

3,982 

18,597 

7,600 

150 

3,495 

2,975 

2,710 

3.000 
80 

4,150 

1.000 

18,900 

3,812 


21,257 

76,666 

35,527 

8,230 

22,712 

Class HI. 






Loans Secured on Lands. 






Improvement of Lands, . 

Land Improvement, Preliminary 
Expenses, 

Land Law, . 

2,500 

39,820 

30,244 

7,240 

- 

- 


2,500 

70,064 

7,240 

- 

— 

Class IV. 






Miscellaneous Loans. 






Glebe Loans, . 

National School Teachers’ Besi- 
dences, 

Non- vested Schools and Training 
Colleges, 

- 

- 

10,585 

4,532 

425 

— 

— 


— 

- 

| 15,542 

— 

— 

Grand Total, . 

49,657 

154,325 

58,309 

8,230 

22,712 

j 



£2 

18,233 



Percentage of Advances for each 
term of years, 

16-93 

52-63 

.. 

| 19-88 

1 

2-81 

7-75 
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(TABLE 3.) 


SERVICE 

MODE OF REPAYMENT. 

By W ay of Annuity. 

By Equal Instalments of 

Principal 


Not 
exceed- 
ing 20 

Exceeding 
20 but not 
exceeding 
30 Years. 

Exceeding 
30 but not 
exceeding 
40 Years. 

Exceeding 
10 but not 
exceeding 
50 Years. 

Exin -(Til..' 
50 but not 
ixceeding 
68i Years. 

Not 

exceeding 
Y 20 

Exceeding 
20 but not 
exceeding 
80 Years. 

i: - 1 ■ ■ 1 1 r -• 

30 but not 
exceeding 
40 Years. 

Exceeding 
40 but not 
exceeding 
50 Years. 

Exeeedioj 
50 but not 

m Years. 

Class I. 












£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

Loans Secured on Undertakings. 











Quarries, Mines, &c., 


_ 


_ 


25,000 

_ 

_ 

_ 


Harbours, .... 

_ 

_ 


_ 

- 

_ 

4,595 

_ 

_ 


Working Classes, 

" 

- 


" 

- 

900 

3,000 

- 

- 

- 


- 

- 

- 

- 

- 

25,900 

7,595 

- 

- 

- 

Class H. 











Loans Secured on Rates. 











County Councils, 

_ 


- 


_ 

6,573 

250 

_ 



Roads and Bridges, 

_ 

_ 


- 

- 

_ 

_ 

_ 

3,000 

_ 

Lunatic Asylum Buildings, 

- 

_ 


- 

- 

7,758 

4,450 

18,597 

80 

_ 

Housing of the Working Classes, 

- 

_ 

- 

- 

- 

- 

- 

_ 

4,150 

18,900 

Public Health, 

_ 

_ 

- 

- 

- 

4,689 

67,285 

7,600 

1,000 

_ 

Labourers Acts, 



150 

_ 

3,812 





_ 

Dispensary Houses, . 

_ 

_ 

2,375 

- 

_ 

_ 

■_ 

1,120 

_ 

_ 

Workhouse Buildings, 

_ 

_ 

_ 


_ 

1,700 

700 

2,975 

_ 

_ 

Acquisition of Small Dwellings, 

_ 

_ 

_ 

_ 

_ 

512 

3,982 

_ 

_ 

_ 

Agriculture and Technical In- 

_ 

_ 

_ 

_ 

_ 

25 

_ 

2,710 

_ 


struction. 












- 

- 

2,525 

- 

3,812 

21,257 

76,666 

33,002 

8,230 

18,900 

Class HI. 











Loans Secured on Lands. 











Improvement of Lands, . 


39,820 

7,240 








Land Improvement, Preliminary 

_ 

_ 


_ 

_ 

2,500 

_ 


_ 

_ 

Expenses 











Land Law, .... 

- 

30,224 

- 

- 

" 

- 

- 

- 

- 

- 


- 

70,064 

7,240 

- 

- 

2,500 

- 

- 

- 

- 

Class IV. 











Miscellaneous Loans. 











Glebe Loans, . 



10,585 








National School Teachers’ Resi- 











dences. 











Non-Vest^ Schools and Train- 

_ 


425 







_ 

ing Colleges. 












- 

- 

15,542 

- 

- 

- 

- 

- 

- 

- 

Grand Total, 

- 

70,064 

25,307 

- 

3,812 

49,657 

84,261 

33,002 

8,230 

18,900 






£293233 






Percentage of Advances for each 

_ 

23-89 

8-63 


1-30 

16-93 

28-74 

11-25 

2'81 

6.45 

term of years. 
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(4). MISCELLANEOUS DUTIES OF THE BOARD. 

The following Returns hare been furnished to other Departments or for 
presentation to Parliament. 

(i.) Inspectors of Lunatic Asylums: Statement of Repayments, 1909-10, 
by Counties and County Boroughs in respect of Loans for Lunatic 
Asylum Buildings. 

(ii.) Local Government Board: (a.) Return of outstanding balances of 
loans at 31st March, 1909, due by County Boroughs, Urban 
Districts, and Towns, for local taxation return ; 

(&.) Summary of repayments of expenditure for Arterial Drainage, 
Acts 26 and 27 Vic., and 29 and 30 Vic. 

(c.) Return of outstanding balances of loans at 1st November, 1909, 
due by Rural District Councils, in respect of loans under the 
Labourers Acts. 

(m) National Debt Commissioners : Local Loans Fund — Particulars of 
advances, repayments, outstanding balances, etc., for year ending 
31st March, 1909. 

(iv.) Special Commissioner, Income Tax Department — Return of 
interest received in respect of Railway Loans for year to 31st 
March, 1909. 

(v.) Land Commission — Church Fund — Estimated repayments from 
1909-1910 to 1924-5. 

(vi.) Inspector of Reformatory and Industrial Schools — Return of out- 
standing balances of loans for Industrial Schools, etc., 1st 
January, 1910. 

Reports have been furnished to your Lordships during the year on the 
following Bills : — 

Mallow Urban District Gas. 

Kingstown Urban District Council. 

Ancient Monuments Protection. 

City of Dublin Steam Packet Company. 

Great Northern Railway, Ireland. 

Sligo and Bundoran Railway. 

Midland Great Western Railway, Ireland. 

Newry, Keady and Tynan Railway. 

Kilkenny, Castlecomer and Athy Railway. 

Alliance and Dublin Gas Consumers. 

Public Works Loans. 

Development and Road Improvement Funds. 


We have the honour to be, 

Your Lordships 5 obedient Servants, 

GEORGE C. V. HOLMES. 
GEORGE A. STEVENSON. 
PHILIP HANSON. 


H. WILLIAMS, 

Secretary. 
26 th July, 1910. 
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APPENDICES. 

APPENDIX (A.) 

DETAILS OF VOTED SERVICES. 

The following represent the principal new works carried out during the year. 
In addition, however, many works of minor importance, including the recon- 
struction of the drainage arrangements at certain buildings, were executed : — 


Military Buildings. 

Royal Hospital . — The western or main avenue has been improved by removing 
a portion of the high masonry wall enclosing the officers’ cemetery and replac- 
ing it by an open railing. 

Royal Hibernian Military School . — The new library and reading-room block 
has been completed. 

The Heating of the old blocks of buildings by means of open fireplaces and the 
ventilating arrangements being inadequate, a system of hot water and low- 
pressure steam heating, combined with improved ventilation, has been intro- 
duced with satisfactory results, and the work has been completed. 

The house formerly occupied by students has been altered to afford additional 
dormitory accommodation for the boys ; and rooms for the heating boilers, for 
storage, and for the Dental Surgeon have been provided. The lighting and 
ventilation at the east and west ends of the old recreation room and dormitories 
over have been much improved. 

Contracts have been entered into for raising the present boys’ classrooms, at 
end of the old recreation room, two storeys, thus forming new dormitories on 
the first and second floors, and relieving the congestion previously experienced. 
This work will be completed about August, 1910. 

A contract was entered into for improving and extending the dormitory for 
the increased staff of female servants, and providing bath and lavatory accom- 
modation. Owing to the extension of the school premises, the necessity for 
these works had become urgent. They are now completed and in use. 

The sanitary and shoe room accommodation for the boys has been 
extended, and the lighting of the school divisions improved by the provision of 
additional windows. 

A new external fire escape staircase has been provided to the main building. 

Coast Guard and Royal Naval Reserve Buildings. 

County Cork : Bere Island War Signal Station . — Tenders were invited for the 
erection of this station, but further action has been deferred owing to the 
inability of the landlord, so far, to give a clear title to the site. 

County Cork: T emplebreedy War Signal Station . — A contract was entered 
into for the erection of this Station in August, 1909. The work has now been 
completed. 

County Louth: Lay town Coastguard Station . — The retaining wall to the 
approach has been underpinned and made secure against sea erosion. 

Civil Departments. 

Labour Exchanges — During the year premises have been rented and altera- 
tions carried out for the purpose of providing accommodation for Labour 
Exchanges at Dublin, Belfast, Cork, Londonderry, Limerick, and Waterford. 
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Local Government Board. — Additional storage accommodation has been pro- 
vided in the basement of the Custom House. 

Irish Land Commission . — The new block of offices in Merrion Street, affording 
accommodation for about 160 clerks, and providing additional record and 
strong-room space, has been completed, furnished and occupied. 

Consequent on the occupancy of the new section, some minor but important 
structural changes have been made in the older parts of the offices to provide 
for the more convenient working of the Department. 

Further accommodation for the increased staff of Examiners has been 
provided in rented offices in Nassau Street. 

Department of Agriculture and Technical Instruction for Ireland. — In con- 
nection with the working of this Department accommodation has been provided 
for the temporary Commissions on the Irish Butter Industry and the Irish Flax 
Growing Industry. 

National Library. — Additional shelving accommodation has been provided in 
the several sections of the book stores. 

National Museum. — A new entrance doorway from Leinster Lawn to the 
Natural History Section has been provided, as also an inner porch and double 
stairs, affording easy and convenient access to the upper floor. 

Improved sanitary accommodation, lavatories, and ne w Store for specimens 
and spirits have been arranged for, and the construction of them begun. 

Botanic Gardens. — A new bridge has been provided over the river Tolka. 


District Probate Offices. 

Baltina . — A new strong room was constructed and fitted up for the safe 
keeping of registers, wills, and other documents. 


Dublin Metropolitan Police Buildings. 

Clontarf Barracks. — The new Police Barracks and station at Strandville 
Avenue have been completed and occupied, and the old barracks at Fairview 
and Clontarf surrendered. 

Fitzgibbon Street Barrack and Station. — A suitable site in Fitzgibbon Street 
has been secured for a new Police barrack and station. A house thereon 
will be utilised as quarters for the Inspector in charge. Sketch designs for the 
buildings have been prepared and approved by the Police Authorities. 


Royal Irish Constabulary Buildings. 

Depot, Phoenix Park . — Additional Bathroom accommodation has been 
provided. 

County Westmeath , Mullingar. — External fire escape stairs have been pro- 
vided and fitted to the high sections of the residential parts of the barracks. 

Hut Service. — With a view to securing greater expedition in erection, and 
additional comfort for the men, a new type of hut was designed to supersede 
the old type hitherto used. Four new huts (viz. : one double and two single) 
have been erected, with satisfactory results. 

Public Education Buildings. 

Office of National Education, Dublin. — The appointment of female typists in 
this Department having been sanctioned, a retiring room, etc., has been pro- 
vided in No. 29 Marlborough Street. 

Ballymena Model School. — A new floor has been provided in the Boys’ School. 
New w.c. buildings have been erected for the Infants’ School, and ranges of 
lavatories for each school. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



30 APPENDIX (A) TO SEVENTY-EIGHTH REPORT OE THE [1909-1910. 

Monaghan Model School. — The Boys’ School has been provided with a new 
porch, and all the schools with lavatory accommodation. 

Sligo Model School. — The drainage arrangements have been entirely 
remodelled and renewed, and other works consequent thereon carried out. 

Dundrum Central Criminal Lunatic Asylum. 

The new Refractory Block and exercise yards referred to in last year’s Report 
as being then in progress, have been completed and occupied. 

Postal and Telegraph Buildings. 

New Offices. — New offices were completed, fitted up, and opened for public 
business at the following towns : — Blackrock (County Dublin), Athy, Tullamore, 
Navan, and Boyle. 

General Post Office, Dublin: Prince's Street Extension. — This work, parti- 
culars of which are given on page 50 of our Report for 1908-09, has been com- 
menced, and considerable progress has been made. 

Ditto: Telephone Room. — The Telephone Room has been extended by incor- 
porating the Telephone School. 

Ditto: A Idborougli House.— Improved Sanitary and dining accommodation 
has been provided and the heating system extended. The work of fitting 
up part of the premises for storage purposes has been completed. 

Ditto: Accounts Branch. — Additional sanitary, cloakroom, and cooking 
accommodation has been provided for an increased staff: also additional 
storage. 

Additional accommodation has been provided by removing a disused stair- 
case in the building and fitting up the space thus obtained for office purposes. 

Dublin : Parcels Depot , Amiens Street. — Further provision for the protection 
of the building from fire has been made, hydrants and hose being distributed 
throughout the building. 

Dublin, Fairviexo. — The Postmen’s sorting office has been extended to the 
rootpath to increase the facilities for sorting purposes. This has made it 
possible to finish off the building with a front of red brick with granite facings 
suitable to the position. 

Belfast G.P.O. — The new Parcels Post Extension, particulars of which are 
^n°n page 50 of our Report for 1908-09, has been commenced, and although 
considerable trouble has been experienced with the foundations, satisfactory 
progress has been made. 

County Kerry , Killarney. ■ — An extensive scheme of alterations and additions 
has been carried out at this building. The public, sorting and Postmaster’s 
onices have been re-arranged, new Instrument and Telephone rooms erected 
and sundry sanitary and minor works carried out, and a system of hot water 
heating has been installed in the public rooms. 

County Londonderry, Londonderry,.— An office for the Engineering Depart- 
ment has been added. 8 8 * 

Co. Sligo, Sligo. The heating of the Telephone Room and Telegraph 
messengers room was remodelled and improved. 


Revenue Buildings. 

K err y> -A contract was entered into towards the close of the year, 

ror the erection of a new Custom House, and residential quarters. The building 
will be ready for occupation next Octpber. 

Inland Revenue Office , Custom House, Dublin .— In order to facilitate the 
work of the Stamping Department at the Custom House, the counters, parti- 
tions and other fittings have been re-arranged. 
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Dublin Parks and Gardens. 

St. Stephen's Green . — Increased and improved greenhouse accommodation 
has been provided. 

Royal Harbours. 

Remarks by the Harbour Masters on the Pishing Industry and trade at the 
several Harbours will be found in Appendix D, pp. 45-48. 

Kingstown Harbour , Co. Dublin . — Considerable submarine repairs were 
carried out to the Wharf Walls of the East and West Piers, and in the Autumn 
it was found necessary to strengthen and protect the foundations of the Carlisle 
Pier, which were suffering from scour. The wharves, banquettes, steps, etc., 
etc., were maintained in good order; buoys and moorings cleaned, painted and 
overhauled, piles strengthened and renewed where necessary, and a quantity 
of upwards of 82,000 tons of material dredged from the Harbour bed and 
deposited at sea. 

Howth Harbour, Co. Dublin . — Some further protection work was necessary 
to the rubble slope at back of West Pier, and was duly carried out. * The 
wharves, boatslips, steps, etc., were kept in good order, ’buoys and moorings 
repaired and painted, and upwards of 11,000 tons of silt lifted from the Harbour 
bed and deposited at sea. 

Dunmore East, Co. Waterford . — The wharves, steps, roads, etc., were main- 
tained in good order, and the quarry fences repaired. Some 15,000 tons of silt 
were lifted from the Harbour bed and deposited at sea. 

Ardglass Harbour, Co. Down . — The wharves, steps, roads, etc., etc., were 
maintained in good order, and a beacon was erected on the Ardtole reef at the 
Harbour entrance. 

Donaghadee Harbour, Co. Down . — The wharves, steps, roads, etc., etc., were 
maintained in good order. 

Shannon Drainage. 

The concrete aprons of the Killaloe, Meelick, Athlone, and Tarmon Sluices 
received considerable repairs, some 350 tons of stone being required to fill holes 
scoured in the river bed at Meelick. The gangway to the Sluices at Killaloe, 
397 feet in length, was entirely renewed, and handrails painted. The sluices, 
girders, winches, and all iron work at Lough Allen sluices were painted and 
the gangway tarred. 

The working of the sluices has been under close observation during the past 
year with the view of more effectually controlling and passing on the flood 
waters at the time they cause the greatest amount of damage. 

River Maigue Navigation . — The bridge, wharf, and collector’s house have 
been kept in good order, and a boundary wall, with gate and piers, built at 
entrance fjo Quay. The total traffic for the year was 150 tons, against 38 tons in 
the previous year. The increase is due to one or two cargoes of coal brought by 
a small steamer from Kilrush to Adare. 




APPENDIX B. 

DETAILS OP NON- VOTED SERVICES. 

Arterial Drainage. 

5 & 6 Victoria, Cap. 89, &c., &c. 

Bruen River proposed Drainage District, Co. Cork . — A memorial was pre- 
sented to the Board from persons interested in land adjacent to this River 
praying that proceedings might be taken for the purpose of having a Drainage 
District constituted, but after investigation the Board were advised and 
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informed the promoters that the cost of proceeding under the Acts would be out 
of proportion to the area dealt with. 


Drainage Maintenance. 

29 & 30 Vic., Cap. 49, &c., &c. 

Rinn and Black River Drainage , Counties Leitrim and Longford. — Complaint 
having been made of the neglected condition of a portion of this Drainage 
District communications were entered into with the Trustees. An inspection 
was ordered to be made as soon as the state of the district should permit. 
The opportunity did not arise until after the close of the financial year. 

Cahore Drainage District , Co. Waterford. — As arranged in the previous 
financial year, an inspection was undertaken of this District in the early 
Summer of 1909, when the progress made by the Trustees in cleaning and 
restoration was again found unsatisfactory. After giving careful consideration 
to all interests involved the Board ultimately decided not to proceed further in 
the matter. 

Mulkear Drainage District , Co. Limerick . — Complaint having been made of 
the neglected condition of the Mulkear River Drainage District an inspection 
was made, and the works of maintenance carried out by the Drainage Board 
have since been under observation. 

Fergus Drainage District, Counties Clare and Gdlway . — Subsequently to the 
inspection of this Drainage District referred to in the Board’s report for 1908-9, 
communications were again entered into with the Trustees, who, after con- 
siderable delay and correspondence, promised to expend a substantial sum on 
the work of restoration during the summer season of 1910, and applied for a 
loan to facilitate matters. 


Marine Works (Ireland) Act, 1902. 

Work at Renard Point, Valentia, Co. Kerry, continued throughout the year, 
and the Boatslip was nearing completion at its close. 

The extension to the North Pier at Cleggan also continued during the year, 
and good progress was made, though some difficulties were met with in the 
foundation courses, which will enhance the cost of the work. A large propor- 
tion of the silt in the Harbour of Liscannor, Co. Clare, was excavated in antici- 
pation of an early start on the work of rock excavation and deepening remain- 
ing to be done. 

The work at Downies Bay, Co. Donegal, continued throughout the year, and 
substantial progress was made, though the contractor was much hampered in 
his work by the continued use of the pier for the purposes of the fishing industry. 
It is hoped that the work will be entirely finished during the current year. 

i F 1 - 6 undermining was observed at Portnoo, Co. Donegal, owing to the loose 
f character of the rock on which the pier was built. Steps were taken 

to nil m and make secure the hollowed space in order to avoid risk of iniury to 
the superstructure. 


Sea Fisheries (Ireland) Act, 1883. 

46 & 47 Viet., cap. 26. 

Portavogie Pier, Co. Down . — The work continued throughout the year, and, 
as originally designed, would have been completed in the past winter. Owing 
to favourable conditions and the rapid progress made, a saving was effected on 
the estimated cost, which it was decided to expend on further improvements 
much desired m the locality. These are designed to give an inner sheltered 
Harbour, and are expected to be completed in the present summer. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



1909-1910.] COMMISSIONERS OE PUBLIC WORKS IN IRELAND. 33 
Piers and Harbours. 

Sligo Harbour, Co. Sligo. — The work continued throughout the year, but con- 
siderable difficulties were experienced in dredging the approach channel, owing 
to the hardness and tenacity of the material to be dealt with, which consists 
largely of boulders firmly embedded in clay. This prevented as good progress 
as might otherwise have been anticipated. The advances out of the grant 
amounted to £3,000 during the year, as against £6,000 in 1908-09. 

Tralee and Fenit Pier and Harbour, Co. Kerry . — A contract for the New Via- 
duct and approaches was entered into between the Harbour Commissioners and 
their Contractor, and good progress has been made with the work. 

Railways (Ireland) Act, 1896. 

Pickle Point Pier, Belmullet, Co. Mayo. — The work of raising and levelling 
the surface of this pier was put in hand in the autumn of 1909, suspended in 
December owing to the bad weather and short days, recommenced early in 
March, and was approaching completion at the end of that month. It has since 
been finished, and is a great improvement on the state of affairs existing 
previously. 


Shannon Navigation. 

The locks, lock gates, bridges, buildings, cranes, banks, towpaths, roads, 
wharves, jetties, piers, drains, fences, weirs, and floating plant generally were 
maintafned in good order and condition, and a quantity of 12,370 tons of 
material dredged and removed from the Navigation course during the year. 

A new timber jetty and approach road at Fahy, on the eastern shore of Lough 
Allen, was completed and opened for traffic, and a timber landing place was 
constructed on the Grange River, with an approach road thereto for the service 
of the district around Strokestown and Elphin. 

The tonnage carried during the year was 93,013, being an increase of 5,627 
over that of 1908-9. 


Royal Canal. 

The usual maintenance work has been carried out during the year. It is 
understood that the Irish Government has deferred the consideration of the 
proposals of the Board of Control of the Canal pending the issue of the Report 
on Irish Canals of the Royal Commission on Canals and Waterways. 

IRELAND DEVELOPMENT GRANT. 

Steam Dredger “ Sisyphus.” 

The Dredger remained at Kingstown when not in dock for survey or repairs. 

While dredging she lifted and deposited at sea 81,600 tons of material. 

Tralee and Dingle Railway. 

Good progress has been made with the works, which were nearing completion 
at the close of the year. 


Bridges Acts. 

4 & 5 William IV., cap. 61; 30 & 31 Vic., cap. 50, &c. 

John’s Bridge, Kilkenny. — The necessary formalities in connection with the 
granting of the Loans sanctioned by Your Lordships at the close of the previous 
financial year for the rebuilding of this Bridge having been completed, advances 
were made in respect of them to the County Council and Corporation of Kil- 
kenny, and the rebuilding of the Bridge is in progress. The plan of the Bridge is 
an interesting example of the application of ferro-concrete to bridge building, 
the single span being 140 feet in length. 
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Arbitrations under “ The Railways (Ireland) Acts ” (1851, 1860, 1864), 

14 & 15 Vic., c. 70; 23 & 24 Vic., c. 97; and 27 & 28 Vic., c. 71. 

Arbitration has been applied for and an Arbitrator appointed in the follow- 
ing case : — 

Cork City Railways Company. — Lands required for purposes authorised by 
Cork City Railways Act, 1906. 


Inquiries into Tramway Projects. 

23 & 24 Vie., c. 152; 24 & 25 Vic.,, o. 102; 34 & 35 Vic., c. 114; 39 & 40 Vic., c. 65, 
44 & 45 Vic., c. 17, and 46 & 47 Vic., e. 43. 

No inquiries were held under these Acts during the year. 


Land Improvement Act, 1864; Limited Owners’ Residences Acts, 1870, &c. 
27 & 28 Vic., c. 114; 34 & 35 Vic., c. 84; 40 & 41 Vic., c. 31, &c. 

No Provisional or Absolute Order has been made under these Acts during 
the year. 8 


APPENDIX (C). 
LOANS. 


CLASS (1.)— LOANS SECURED ON UNDERTAKINGS. 


LABOURERS DWELLINGS IN TOWNS AND HOLTSING OF THE 
WORKING CLASSES. 


Nos. 7 and 8 in Abstract, p. 68. 

Labouring Classes' Dwellings (Ireland) Act, 1866 (29 & 30 Vic, c. 44), and the 
of The Working Classes (Ireland) Acts, 1S90 to 1908 ; 53 and 54 Vic, 
c. 70; 56 and 57 Vic, c. 33; 57 and 58 Vic, c. 55; 59 and 60 Vic, c. 11; and 
8 Edward VII, c. 61. 


The amount of loans sanctioned under the Act of 1866 while it continued 
■ ■ T- e -. to the close of the year 1884-85, was £281,334 The number of 
dwellings erected was 3,416. The rate of interest charged was 4 per cent. 

the year under report twenty applications, amounting in all to 

flreimdV A^ISonTon J ed n?^° anS un , der * he Housing of the Working Classes 
KliinS' l 0 . 8 ', .°i tbese applications eighteen, representing £85,343, 
of 1 908 Twn t-" 0111101 * 8 . an <i Town Commissioners un der the Act 

individuals T 3re f ec ® lved t rom public- companies and private 

individuals for loans amounting to £10,208. The loans sanctioned twelve in 

tieramounffn^to^l^ri 370 ’^ 1 Qolu< ? ed eIeven loans *° local sanitaiy authori- 

££££? one loan 01 £4 ' 030 10 a p rirate in “ aI for 
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first of these Acts was passed : — 


No. of Applications 
sanctioned. 

Amount sanctioned. 

No. of Families to be 
accommodated. 


£ 

s. 


i 

638 

0 

6 

1 

500 

0 

10 

•1 

4,146 

0 

125 

2 

1,650 

0 

46 

3 

7,175 

0 

108 

7 

22,250 

0 

261 

1 

910 

0 

13 

7 

24,242 

0 

259 

6 

11,100 

0 

132 

8 

23,614 

0 

272 

10 

7,100 

0 

81 

19 

31,858 

0 

351 

17 

28,870 

0 

302 

17 

33,674 

0 

453 

16 

21,187 

0 

270 

16 

40,052 

0 

397 

12 

22,368 

0 

328 

20 

50,755 

0 

713 

24 

79,161 

0 

852 

20 

34,746 

10 

397 

26 

53,752 

10 

575 

16 

46,319 

0 

603 

20 

43,413 

0 

628 

11 

10,164 

0 

135 

8 

44,270 

0 

481 

7 

11,463 

0 

56 

9 

36,209 

0 

182 

7 

16,120 

0 

211 

12 

83,242 

0 

258 

4 

18,836 

0 

177 

8 

49,655 

0 

382 

13 

30,206 10 

207 

19 

70,944 

0 

487 

13 

19,720 

0 

112 

15 

77,080 

0 

568 

7 

6,799 

10 

25 

10 

; 14,052 

0 

142 

5 

45,625 

0 

364 

13 

57,350 

0 

511 

8 

i 19,500 

0 

123 

4 

13,450 

0 

185 

12 

1 45,370 

0 

303 

455 

1,256,537 

0 

12,093 


1866- 67, 

1867- 68, 

1868- 69, 

1869- 70, 

1870- 71, 

1871- 72, 

1872- 73, 

1873- 74, 

1874- 75, 

1875- 76, 

1876- 77, 

1877- 78, 

1878- 79, 

1879- 80 

1880- 81, 

1881-82, 

1882- 83, 

1883- 84, 

1884- 85, 

1885- 86, 

1886- 87 

1887- 88, 

1888- 89, 

1889- 90, 

1890- 91, 

1891- 92, 

1892- 93, 

1893- 94, 

1894- 95, 

1895- 96, 

1896- 97, 

1897- 98, 

1898- 99, 

1899- 1900, 

1900- 1901, 

1901- 1902, 

1902- 1903, 

1903- 1904, 
1904r-1905, 

1905- 1906, 

1906- 1907, 

1907- 1908, 

1908- 1909, 

1909- 1910, 


-LOANS SECURED ON RATES 


CLASS (II.)- 

Loans to County Councils, omitting those for Lunatic Asylums. 

No 9 in Abstract, p. 68. 

Zn'nttuit 11 ^ loans, representing £6.404. were 

sanctioned during the year. 

District Schools. 

No applications for loans for District Schools were received during the year. 
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Lunatic Asylum Buildings, No. 16 in Abstract, p. 68. 

Nine applications for loans, amounting to £17,799, have been received during 
the year. The applications numbered eleven last year, and the amount sought 
was £64,820. Fourteen loans, amounting to £75,969, were sanctioned during 
the year. 

Public Health Acts, Nos. 19 and 37 in Abstract, pp. 68 and 70. 

The loans sanctioned under the Public Health Act of 1878 numbered forty- 
three, and reached in amount £77,051, as against the corresponding figures, 
forty-two and £84,245, for the previous year. The following table contrasts the 
two years in detail : — 


Purpose. 

1908-1909. 

1909-1910. 

[Number of Loans. j 

Amount. 

Number of Loans. 

Amount, 



£. 


£. 

Water Works, 

13 

28,370 

14 

19,772 

Sewerage, 

11 

34,243 

11 

41,141 

Buildings, &e. 

14 

18,314 

11 

13,494 

Streets, &c. ... 

4 

3,318 

7 

2,644 


42 

84,245 

43 

77,051 


The total amount of loans authorised for sanitary purposes since the passing 
of the Public Health Act, 1878, stood at £3,935,954 on the 31st March, 1910, and 
the total amount issued at £3,792,208. The distribution of the sum authorised 
amongst different sanitary purposes is as follows : — 

£ 

Water Works 1,579,445 ■ 

Sewerage ...... 640,012 

Buildings, etc. ..... 987,344 

Streets ...... 729,153 


£3,935,954 

Labourers Acts, No. 21 in Abstract, p. 68. 

The Labourers (Ireland) Act, 1906, which came into operation on the 1st 
November, 1906, transferred the administration of the loans under these Acts 
to the Land Commission. Up to the date of transfer the amounts sanctioned 
from the commencement of the service were as follows : — 


1884-88, 

. 820,998 



1888-89, 

188,742 



1889-90, 

89,682 



1890-91, 

106,427 



1891-92, 

50,426 



1892-93, 

. 117,998 



1893-94, 

45,390 

Amount sanctioned 

for each 

1894-95, 

. 194,193 

Province : — 


1895-96, 

. 118,367 


£ 

1896-97, 

. 123,076 

Munster, 

1,714,361 

1897-98, 

60,616 

Leinster, 

1,370,892 

1898-99, 

46,458 

Connaught, 

85,212 

1899- 1900, 

1900- 1901, 

1901- 1902, 

29,816 
101 103 

Ulster, 

456,028 

335,’ 110 


£3,626,493 

1902-1903, 

. 381,860 


1903-1904, 

235,805 



1904-1905, 

. 241,089 



1905-1906, 

. 181,045 



1906-1907 (part of), . 

158,292 



Total, 

£3,626,493 




The advances made under the Acts in 1909-1910, on account of loans sanc- 
tioned up to the 31st October, 1906, amounted to £3,962, bringing the total 
advanced to £3,460,557. 
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Dispensary Buildings, No. 22 in Abstract, p 68. 

Five applications for an aggregate sum of £4,925 were received within the 
year, as compared with five applications for a total sum of £6,915 last year. 
The sanctioned loans for the year numbered five, and the amount sanctioned 
was £4,500. 


Workhouse Buildings, No. 23 in Abstract, p. 68. 

The applications for loans for Workhouse Buildings were seven in number, 
ana amounted to £18,375. The number of loans sought last year was seven, 
and the amount £17,025. The sanctioned loans for the year numbered eight 
and the amount sanctioned was £19,225. 


Acquisition of Small Dwellings, No. 24 in Abstract, p. 68. 


Two applications for loans, amounting to £10,287, 
year, and one of £10,000 received Treasury sanction. 


were presented during the 


Technical Schools, No. 25 in Abstract, p. 68. 

Three applications were received during the year for loans amounting to 
£2,200 for the purpose of building Technical Schools, and three loans amount- 
ing to £3,150 were sanctioned. 


CLASS (III.)— LOANS SECURED ON LANDS. 

This class comprises, in addition to loans made to tenants for purchase of 
their holdings, in accordance with the provisions of the Land Act of 1870 (under 
which no advances are now made), the following loans, having for their object 
the improvement of land = — 

(a.) Loans for Arterial Drainage under 5 and 6 Vic., c. 89. 

(6.) Loans for Arterial Drainage works under 26 & 27 Vic., c. 88, and loans made for the Maintenance of 
Arterial Drainage works (29 & 30 Vic., c. 49). 

(c.) Loans to “ Owners ” of lands for Improvements under 10 Vic., c. 32, and amending Acts: and under 
sec. 19 of the Land Act of 1881 (44 & 45 Vic., c. 49). 

( d .) Loans to Occupiers of lands for Improvements under sec. 31 of the Land Law Act, 1881 (44 & 45 Vic., 
c. 49). 


Arterial Drainage, Nos. 26 and 42 in Abstract pp. 68 and 70. 

From 1842 to 1863 loans for Arterial Drainage were made under 5 & 6 Vic., 
c. 89; £2,082,052 was lent under this Statute, the greater part during and after 
the Famine of 1849. Of this amount £1,207,582 was remitted, and £874,447 
repaid. The amount of principal outstanding, £23, was written off by the 
Public Works Loans Act, 1905. 

From 1863 loans for this purpose have been made under the Drainage and 
Improvement of Lands Act (Ireland), 1863, 26 and 27 Vic., c. 88, and amending 
Acts. The entire amount of such loans up to 31st March, 1910, is £854,366, 
including £6, 136 lent out of the Irish Church Fund. 

The amount advanced to 31st March, 1910, under 29 & 30 Vic., cap. 49, for 
Drainage Maintenance is £63,612. 


Land Loans Services. 

The following table gives (1) the number of applications for loans and the 
amounts issued under the Land Improvement Acts, 10 Vic., c. 32; 13 & 14 Vic., 
c. 19; 29 & 30 Vic., c. 40, &c., No. 29 in Abstract, p. 70 in each year, from 
1847, when this service commenced, to 31st March, 1910; (2) similar informa- 
tion as to loans, under sec. 31 of the Land Law Act of 1881 (made principally 
to tenants), from 1881 to 31st March, 1910. 
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The figures as to the last-mentioned loans should, strictly speaking, come 
under the head relating to them (pp. 42-44), but it has been considered 
desirable to present in one view the operation of both services, which have a 
common object. 


Land Improvement Acts (10 Vic., c. 32, &c.). 


Year. 

No. of 
Appli- 
cations. 

Amounts 

issued. 

Y„„,. 

No. of 
Applion- 

1847, June to Dec. (inclusive), 

1848, ... 

1,354 

571 

£ 

72,790 

356,160 

1879-80, {ggky’-ig 

| 2,607 

1849, 

643 

379,836 

1880-81, 

638 

1850, 

436 

250,324 

1881-82, 

401 

1851, ... 

28Q 

145,653 

1882-83, 

451 

1852, ... 

164 

88,542 

1883-84, 

503 

1853, ... • 

154 

55,454 

1884-85, 

395 

1854, 

123 

49,293 

1885-86, 

298 

1855, 

98 

35,180 

1886-87, 

219 

1856, 

108 

32,510 

1887-88, 

181 

1857, 

114 

31,674 

1888-89, 

148 

1858, 

112 

35,524 

1889-90, 

189 

1859, 

111 

29,334 

1890-91, 

213 

1860, 

135 

26,902 

1891-92, 

207 

1861, 

154 

36,656 

1892-93, 

292 

1862, 

184 

61,375 

1893-94, 

325 

1863, 

138 

58,830 

1894-95, 

342 

1864, 

132 

58,430 

1895-96, 

305 

1865, 

90 

46,215 

1896-97. 

303 

1866, 

98 

26,295 

1897-98, 

347 

1867, 

145 

39,180 

1898-99, 

344 

1868-69, 

179 

64,973 

1899-1900, 

294 

1869-70, 

166 

83,775 

1900-1901, 

300 

1870-71, ... 

159 

77,9S0 

1901-1902, 

504 

1871-72, ... 

160 

82,555 

1902-1903, 

584 

1872-73, ... 

223 

76,290 

1903-1904, 

620 

1873-74, ... 

224 

99,572 

1904-1905, 

569 

1874-75, ... 

245 

102,005 

1905-1906, 

449 

1875-76, ... 

265 

98,730 

1906-1907, 

481 

1876-77, ... 

218 

121,405 

1907-1908, 

569 

1877-78, ... 

278 

121,345 

1908-1909, 

676 

1878-79, ... 

319 

125,370 

1909-1910, 

799 


Amounts 

issued. 


£ 

(a) 224,810 
(a) 786,659 
(a) 298,583 
(a) 138,536 
(a) 124,600 
(a) 122,519 
(a) (6) 79,678 
(a) (b) 59,192 
(i b ) 48,802 
(6)31,773 
(6) 25,677 
(6)29,756 
(61 30,804 
35,871 
32,321 
33,080 
(6) 34,087 
(6) 30,683 
34,016 
38,677 
38,900 
34,464 
39,149 
37,330 
37,658 
42,408 
35,499 
35,627 
36,270 
42,138 
47,060 


( aj Including Relief of Distress Loans. 


(b) Including Loans under 10th Section of the Land Law (Ireland) Act, 1881. 


Land Law Act, 1881, Sec. 31 (44 & 45 Vic., c. 49). 


Year. 

No. of 
Applications. 

Amounts 

issued. 

Year. 

No. of 
Applications. 

Amounts 

issued. 



£ 



£ s. 

1881-82, . 

) 


1896-97, 

729 

32,303 0 

1882-83, . 

£ 5,682 

159,768 

1897-98, 

787 

32,677 0 

1883-84, . 

) 


1898-99, 

928 

38,948 0 

1884-85, . 

2,758 

211,503 

1899-1900, . 

625 

38,984 0 

1885-86, 

1,855 

115,643 

1900-1901, . 

556 

28,517 0 

1886-87, . 

911 

75,442 

1901-1902, . 

1,093 

34,181 0 

1887-88, . 

668 

50,759 

1902-1903, . 

1,190 

41,615 0 


613 

33,541 

1903-1904, . 

1,318 

48,874 0 


850 

38,428 

1904-1905, . 

919 

53,267 10 

1890-91, . 

737 

43,860 

1905-1906, . 

706 

36,264 0 

1891-92, . 

836 

41,566 

1906-1907, . 

619 

28,038 0 

1892-93, . 

937 

42,645 

1907-1908, . 

717 

25,266 0 

1893-94, . 

748 

41,182 

1908-1909, . 

800 

29,758 0 

1894r-95, 

776 

36,360 

1909-1910, . 

810 

47,060 0 

1895—96, 

708 

37,502 
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Land Improvement Acts, 10 Vic., c. 32, &c. 

The transactions under the Land Improvement Acts reached their lowest 
point in the number of applications in 1888-89. Since that year there has been 
a decided though not continuous increase. The number of applications 
received during the year 1909-10 was 799 under the Land Improvement Acts, 
an increase of 123 as compared with the previous year. Of the applicants, 704 
were purchasers under the Land Purchase Acts. 


The following particulars relate exclusively to loans under 10 Vic., c. 32: — 


Classification of loans under which works were commenced in 1909-1910 


Class of Work. 

No. of Loans 
under which 
works were 
commenced, j 

j 

Amount 

Sanctioned. 

Average amount 
of each Loan. 

Drainage and other Works on Lands, 
Farm Buildings, .... 
Labourers’ Cottages . • 

Mixed Loans— including Buildings 
and Works on Lands, . 

3 l 
501 
8 

6 

£ i 

420 1 

46,108 

1,355 

1,625 

£ 

140 

92 

169 

271 

Totals 

518 

49,508 

j ~ 

General average per Loan, 

- 

i — 

96 


The following table shows the certified expenditure on the various classes of 
works under loans completed during the year ending 31st March, 1910:— 


Field Works, 

Farm Buildings, . 
Labourers’ Cottages, 
Scutcb Mills, 
Planting for Skelter, 


£ s. d. 
2,717 6 4 
47,611 1 8 
2,238 18 2 

221 18 0 


£52,788 14 2 
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The following table gives the number of Land Improvement loans made, and 
the sums issued in the several counties of Ireland up to the 31st March, 1910 — 


Schedule showing the Number of Loans and Amounts issued from 
commencement of Act. 


Province and County. 

Total No. 
of Loans 
to 31 

Mar., ’09. ! 

Amounts issued 
to 31 Mar., 1909. i 

No. of 1 
Loans in i 
year end- 
ing 31 
Mar., ’10. j 

Amounts issued 
in year ending 
31 March, 1910. ; 

Total No. 
of Loans 
o 31 Mar., 
1910. 

Amounts issued 
to 31 Mar., 1910. 


| 

£ 

J 

£ 


£ 

Leinster. 

1 






Carlow, 

287 1 

116,296 

5 1 

552 ; 

292 

116,848 

Dublin, 

394 

107,977 

7 

1,204 . 

401 

109,181 

Kildare, 

462 1 

159,825 

23 

3,922 I 

485 

163,747 

Kilkenny, . 

473 j 

91,967 

40 

2,571 | 

513 

94,538 

King’s, 

313 

78,403 

4 

455 

317 

78,858 

Longford, . 

422 

188,185 

11 

960 

433 

189,145 

Louth, 

132 

49,896 

2 

135 

134 

50,031 

Meath, 

582 

224,026 

23 

3,088 

605 

227,114 

Queen’s, 

509 

175,811 

17 

1,593 | 

526 

177,404 

Westmeath, 

406 

114,574 

14 

1,040 1 

420 

115,614 

Wexford, . 

590 

156,233 

23 

1,878 

613 

158,111 

Wicklow, . 

382 

136,449 

25 

2,121 

407 

138,570 

Totals, . 

4,952 

1,599,642 

194 

19,519 

5,146 

1,619,161 

• Munster. 







Clare, .... 

624 

183,842 

6 

307 

630 

184,149 

Cork, 

2,060 

491,946 

64 

5,227 

2,124 

497,173 

Kerry, 

1,062 

495,294 

7 

1,324 

1,069 

496,618 

Limerick, . 

1,478 

431,430 

95 

5,531 

1,573 

436,961 

Tipperary, . 

1,374 

269,022 

112 

6,442 

1,486 

275,464 

Waterford, 

481 

110,061 

29 

2,617 

510 

112,678 

Totals, . 

7,079 

1,981,595 

313 

21,448 

7,392 

2.003,043 

Ulster. 







Antrim, 

266 

141,339 

4 

450 

270 

141,789 

Armagh, 

23 

23,723 

1 

95 

24 

23,818 

Cavan, 

241 

58,172 

1 

35 

242 

58,207 

Donegal, 

349 

191,389 

0 

325 

351 

191,714 

Down, 

217 

108,027 

8 

760 

225 

108,787 

Fermanagh, 

278 

92,605 

12 

590 

290 

93,195 

Londonderry, 

250 

81,772 

4 

740 

254 

82,512 

Monaghan, 

132 

47,460 

2 

150 

134 

47,610 

Tyrone, 

371 

154,239 

5 

570 

376 

154,809 

' v V • Totals, 

2,127 

898,726 

39 

3,715 

2,166 

902,441 

Connaught. 

Galway, 

966 

404,709 

12 

1,243 

978 

405,952 

Leitrim, 

233 

78,015 

1 

120 

234 

78,135 

Mayo, 

552 

235,349 

4 

258 

556 

235,607 

Roscommon, 

560 

239,161 

6 

577 

566 

239,738 

Sligo, 

327 

142,566 

3 

180 

330 

142,746 

Totals, 

2,638 

1,099,800 

26 

2,378 

2,664 

! 1,102,178 

Grand Totals, . 

16,796 

5,579,763 

1 

572 

47,060 

17,368 

5,626,823 
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Main and Thorough Drainage or other Field Works. 

The number of Land Improvement loans sanctioned for works of which 
thorough drainage or other field work forms the principal part, since the 
commencement in 1847 to the 31st March in this year, is 8,482, for £3,777,717, 
and of this number 4, for an aggregate of £585, were approved during the year 
ended 3'lst March, 1910. 


Planting for Shelter. 

Since the passing of the Act 29 and 30 Vic., c. 40, under which advances are 
made for this purpose, 150 .loans, amounting to £34,975, have been made, and 
of this number 2, for an aggregate of £635, were sanctioned for this purpose 
exclusively during the current year. 


Farm Buildings. 

Under this head 7,714 loans have been sanctioned since the passing of the 
Act 13 and 14 Vic., c. 19, the amount being £1,713,195. This includes 555 
loans, for an aggregate of £50,620, approved during the past financial year. 


Dwellings for Agricultural Labourers. 

The number of loans sanctioned since the passing of the Act 23 Vic., c. 19, 
which first authorised them, is 979, for £400,464, of which 6, amounting to 
£1,080, were approved in the year. 

Under section 19 of the Land Law (Ireland) Act, 1881, loans were made to 
tenant farmers, who, pursuant to the injunctions of the Irish Land Commission, 
and as a condition attached to the fixing of a “ fair rent,” proceed to erect 
labourers 5 dwellings on their holdings. Such tenants are deemed to he persons 
to whom a loan may be made under the Landed Property Improvement 
(Ireland) Acts, for the improvement or building of dwellings for labourers, as 
if they were owners within the meaning of the Act 10 Vic., c. 32, sec. 7. No 
loan was sanctioned under the 19th section of the Land Law Act, within the 
year ending 31st March, 1910. Two hundred and sixty such loans, amounting 
to £15,275, have been sanctioned under the Act since it came into operation, 
the instalments issued amounting to £13,880. operations under the 19 Sec. 
of the Land Law Act have however practically ceased owing to the legislation 
which empowers Local Authorities to borrow for the erection of Labourers’ 
Dwellings; but loans are still made under the 31st section of that Act for this 
purpose : see Table of Expenditure under this section, p. 44. 
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The following table shows the number and amount of Loans sanctioned for 
Dwellings for Agricultural Labourers under the Act 23 Vic., cap 19, and the 
Land Law (Ireland) Act, 1881, sec. 19, since the passing of the Labourers Acts, 
1883 and 1885. 


Year. 

23 Vic. 

c. 19. 

Land Law (Ireland) Act, 1881, 
sec. 19. 

No. o£ Loans 
Sanctioned. 

Amount 

Sanctioned. 

No. of Loans 
Sanctioned. 

Amount 

Issued. 



£ 


£ 

1883, .... 

37 

13,210 

28 

333 

1884 

36 

12,495 

61 

1,518 . 

1885 

35 

8,915 

84 

5,039 

1886, .... 

26 

7,535 

37 

3,899 

1887, .... 

18 

6,700 

11 

1,488 

1888, 

19 

5,555 

24 

419 

1889, .... 

13 

3,020 

3 

145 

1890 

11 

3,005 

1 

284 

1891, .... 

17 

4,865 

6 

221 

1892, .... 

10 

1,940 

2 

189 

1893, .... 

20 

6,005 

Nil. 

116 

1894, .... 

14 

4; 385 

Nil. 

29 

1895 

21 

4,770 

1 

4 

1896, . . . ' . 

21 

4,410 

1 

86 

1897, .... 

12 

2,015 

1 

105 

1898, .... 

12 

4,840 

Nil. 

5 

1899, .... 

12 

1,560 

Nil. 

Nil. 

1900, .... 

17 

5,845 

Nil. 

Nil. 

1901, ... 

22 

5,945 

Nil. 

Nil. 

1902, .... 

22 

6,265 

Nil. 

Nil. 

1903, .... 

19 

2,770 

Nil. 

Nil. 

1904 

11 

1,470 

Nil. 

Nil. 

1905, 

n 

2,555 

Nil. 

Nil. 

1906, .... 

14 

3,640 

Nil. 

Nil. 

1907, .... 

17 

• 2,670 

Nil. 

Nil. 

1908, .... 

16 

3,060 

Nil. 

Nil. 

1909, .... 

Nil. 

Nil. 

Nil. 

Nil. 

1910, .... 

6 

1,080 

Nil 

Nil. 


Loans to Tenants eor Improvements of Holdings, or “ Land Law Loans.” 

Land Law ( Ireland) Act, 1881, Section 81, No. 31 in Abstract, p. 70. 

The great body of loans to tenants for improvements are made under this 
Act. The number sanctioned during the year was 555, amounting to £33,115; 
the total of the sums issued during the year was £30,244. The total number 
of loans sanctioned under the section from the date of the Act to 31st March, 
1910, is 20,637. The aggregate of the amounts sanctioned is £1,625,802, and 
the instalments issued amount to £1,427,110. 

The number of applications for loans lodged during the year 1909-1910 was 
810, being an increase of 10 as compared with last year. Of this number 330 
were received from occupying owners who were disqualified by some feature 
in their application from proceeding under the Land Improvement Act. 
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The following table gives the distribution by Counties of the sums issued for 
all classes of work under the 31st Section of the Land Law (Ireland) Act, 1881, 
from the passing of the Act : — 


Schedule showing the Number of Loans sanctioned and Amounts issued 
up to the 31st March, 1910. 


Province and 
County. 


Leinster : 

Carlow, 

Dublin, 

Kildare, . 

Kilkenny, 

King’s, 

Longford, 

Loutb, 

Meath, 

Queen’s, . 
Westmeath, 
Wexford, . 
Wicklow, . 

Totals, . 

Munster : 

Clare, 

Cork, 

Kerry, 
Limerick, . 
Tipperary, 
Waterford, 

Totals, . 

Ulster : 

Antrim, . 

’ Armagh, . 
Cavan, 

Donegal, . 

Down, 

Fermanagh, 

Londonderry, 

Monaghan, 

Tyrone, t . 

Totals, . 

Connaught : 

Galway, . 
Leitrim. . 
Mayo, 

Roscommon, 

Sligo, 

. Totals,. 

Grand Totals, 


Number of Loans 
Sanctioned. 

Amounts Sanctioned. 

Total Issues. 

To 31st 
March, 
1009. 

Year 

ending 

31st 

March, 

1910. 

Total 

Number. 

To 31st 
March 
1909. 

Year 

ending 

31st 

March, 

1910. 

Total 

Sanc- 

tioned. 

To 31st 
March, 
1909. 

Year 

ending 

31st 

March, 

1910. 

Total 

196 

272 

308 

533 

325 

382 

102 

413 

294 

448 

352 

317 

7 

9 

5 

29 

4 

7 

1 

11 

17 

13 

7 

21 

203 

281 

313 

562 

329 

389 

103 

424 

311 

461 

359 

338 

£ ! 

19,080 

35,230 

41,285 

39,805 

28,605 

32,115 

13,235 

55,925 

25,770 

44,480 

28,220 

28,695 

£ i 

850 

950 

620 

1,690 

370 

470 

80 

815 

1,245 

795 

550 

1,105 

£ 

19,930 

36,180 

41,905 

41,495 

28,975 

32,585 

13,315 

56,740 

27,015 

45,275 

28,770 

29,800 

£ 

15,897 

32.239 
35,930 
34,335 
24,639 
28,376 
11,672 ! 
49,522 
21,486 

38.239 
25,314 
24,768 

£ ! 

902 ! 
695 [ 
370 
1,605 i 
425 
430 
100 ! 
907 | 
751 
685 ! 
828 : 
1,410 1 

£ 

16,799 

32,934 

36,300 

35,940 

25,064 

28,806 

11,772 

50,429 

22,237 

38,924 

26,142 

26,178 

3,942 

131 

4,073 

392,445 

9,540 

401,985 

342,417 | 

9,108 I 

351,525 

930 

29 

959 

72,480 

1,715 

74,195 

62,523 

2,106 

64,629 

3,228 

58 

3,286 

260,850 

3,680 

264,530 

232,929 

3,053 

235,982 

1,518 

10 

1,528 

106,055 

500 

106,555 

90,856 

489 

91,345 

2,183 

136 

2,319 

159,860 

6,840 

166,700 

141,081 

6,096 

147,177 

2,007 

123 

2,130 

142,600 

6,790 

149,390 

128,725 

6,046 

134,771 

284 

6 

290 

22,190 

365 

22,555 

19,826 

325 

20,151 

10,150 

362 

10,512 

764,035 

19,890 

783,925 

676,940 

18,115 

694,055 



149 

13,800 

- 

13,800 

12,472 

36 

12,508 


5 

134 

8,220 

215 

8,435 

6,844 

134 

6,978 


6 

769 

50,465 

350 

50,815 

43,192 

120 

43,312 

300 

1 

301 

21,992 

150 

22,142 

19,692 

100 

19,792 


3 

153 

13,045 

300 

13,345 

11,718 

195 

11,913 


17 

292 

17,515 

875 

18,390 

14,878 

891 

15,769 


2 

167 

13,375 

160 

13,535 

11,880 

60 

11,940 


1 

126 

9,465 

35 

9,500 

6,777 

- 

6,777 

305 

1 

306 

22,790 

50 

22,840 

18,693 

81 

18,774 

2,361 

36 

2,397 

170,667 

2,135 

172,802 

146,146 

1,617 

147,763 



731 

• 57,015 

465 

57,4S0 

50,050 

200 

| 50,250 



662 

40,795 

100 

40,895 

36,348 

85 

1 36,433 



1,016 

74,850 

140 

74,090 

65,008 

60 

| 65,068 



644 

49,405 

! 450 

49,855 

41,918 

629 

42,547 

596 

6 

602 

43,475 

395 

43,870 

39,039 

430 

! 39,469 

3,629 

26 

3,655 

265,540 

! 1,550 

267,090 

232,363 

1,404 

i 233,767 

1 

20,082 

555 

20,637 

1,592,687 

I 33,115 

| 

1,625,802 

1,396,866 

30,244 

1,427,110 
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The following statement classifies, under heading of the different purposes 
for which loans are made, the expenditure to 31st March, 1910, in cases where 
the works have been completed : — 


Amount Expended. 


Description of Work. 

| Total from passing 
| of Aot to 

! 31st March, 1909. 

F or year ending 
31st March, 1910. 

Total. 


£ s. d. 

£ 3. d. 

£ s. d. 

Drainage, Fencing, Farm Roads, and other Land 




Works, 

450,812 4 8 

1,141 12 0 

451,953 16 8 

Farm Houses and Offices, ... ... ... j 

1,006,412 3 6 

34,277 8 4 

1,040,689 11 10 

Labourers’ Cottages, 19th section, 

10,152 13 10 

- 

10,152 13 10 

Labourers’ Cottages, 81st section, 

19,580 18 4 

446 1 10 

20,027 0 2 

Scutch Mills for Flax, ... 

698 18 6 

- 

698 13 6 


1,487,656 13 10 

35,865 2 2 

1,528,521 16 0 


The number of loans in which the amounts sanctioned have been expended 
and the works certified as completed on the 31st March, 1910, is 18,201. 


Class (IV.) — Miscellaneous Loans. 

Glebe Loans , No. 33 in Abstract, p. 70. 

Seventeen applications for loans, amounting to £7,715, were received during 
the year as compared with twenty-seven applications, amounting to £11,274 
17s. 8d last year. The number of loans sanctioned was seventeen, and the 
amount £7 ,566. The issues for the year amounted to £10,585. Since the 

passing of the first Act in 1870, 1.925 applications have been received. The 
tallowing is an abstract of loans sanctioned on which issues were made wholly 

t0 v the 31 i st Mai ; ch > 1910 > and in respect of which a total sum of 
£688,573 has been advanced : — 


DENOMINATION. 

NO. , 

AMOUNT. 

Roman Catholic, 

980 

£ 

Church of Ireland, 

320 : 

152,815 

Presbyterian, . . 

231 

76^675 

Wesieyan and others, . . 

103 

32/765 


•ac-u.wmwo xvcwwewceff, 1VO. 60 m AOStraCt, p. 70 .* 

rli 1 v^ t Tn? PpliCatio ^ S i for } oans > ainoun ting to £6,889 2s. 0d., were received 
T flS +n ar ’ and loans, amounting to £5,699, were sanctioned, 

priufw ii 16 T ere th 1 irty ' five applications, amounting to £7,450. The 
to? ?i 1 ?' advan “ d in the year was £4,579 1 0s. 6d. The total advances 
I mntqq h ® parsing of the Act to the 81st March, 1910, 

j 2 Q 2 70,839 8s. 6d., and the total number of sanctioned loans was 

National Schools and Training Colleges, No. 36 in Abstract p 70. 

year six amountin g. to & 20 , were received within the year. Last 

amJunHna P tn^SRfi ® re ,? eiT ® d for a total sum of £3,410. Four loans, 

“oZ Schools ££ San °‘ 10ned m the *>“» daa » with related 
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Class (V„) — Irish Church Fund Loans. 

No loan or advance under previous loans was made from this fund during 
the year. 

Out of £1,269,933 advanced from the Irish Church Fund under the Relief of 
Distress Act of 1880, £1,049,293 has been repaid, £46,236 has been remitted, 
and of the balance (£174,404) outstanding, £158,490 is not yet due, £6,553 is 
regarded as irrecoverable, and £9,361 is in arrear. 

The rate of interest on these loans is 1 per cent., but borrowers are allowed 
to redeem their principal liabilities on the basis of 3 per cent, interest. The 
principal cancelled by such redemptions now amounts to £27,160, including 
£854 in the present year. 


APPENDIX (D). 

REPORTS FROM HARBOUR MASTERS. 

Donaghadee Harbour, County Down. 

Return showing the Harbour Service for the Twelve Months ended 
31st March, 1910. 


Imports. 


Month. 

Coal. 

Granite. 

No. of 
Tons. 

No. of i 
Vessels. 

Tons. 

Register. 

No. of 
Tons. 

No. of 
Vessels. 

Tons 

Register. 

1909. 







April, 

930 

5 

270 




May, 

1,542 

9 

428 

50 

1 


.TllTlBj 

934 

5 

387 




July 

2,275 

10 

763 




August, 

1,505 

7 

415 




September, 

1,290 

7 

336 




October, . . 

1.135 

5 





November, 

1,855 

10 

608 




December, 

1,595 

8 

493 




1910. 







January, . . 

975 

5 

208 




February, 

1,710 






March, 

1,373 

7 





Total, 

17,129 

86 

5,089 

86 

2 

94 


Exports : — Nil. 


The following table shows the total number and tonnage of vessels entering 
the Harbour during the year ended 31st March, 1910, as compared with the 
previous year : — 



1908-9. 

1909-10. 

Description. 

No. 

Tonnage. 

No. 

Tonnage. 

Trading Vessels, • • • ■ • ■ • • • • I 

Windbound, Stress of Weather, &c., 

Yachts, . . . . . . . . . . ■ • • • 

Fishing Boats, . . 

95 

55 

55 

1,061 

5,034 
I 1,115 

! 829 

1,725 

88 

72 

47 

1,261 

5,183 

1,632 

48S 

2,971 

Totals, 

1,266 

j 8,703 

1,468 

! 10,274 


The boats or yawls that fished out of this Harbour for the past year caught 
2,556 score of fish ; the amount of money realised was £835 0s. Od. 

The Belfast and County Down Railway steamer made five calls. It landed on 
the pier head about 160 passengers, and took about the same number away. 
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Kingstown Harbour, County Dublin. 

For the past twelve mouths there is nothing of an exceptional nature to report. 

The fairway has been kept clear for the Mail and London and North-Western 
Company’s steamers. 

There have been more and worse gales during the last winter than usual. 

The harbour has been used as a harbour of refuge by more steam tonnage but 
by a less number of sailing vessels than last year. Most of the latter have 
remained weather bound for a considerably longer time than usual. Though 
the weather has been on the whole abnormally bad, no casualties of any import- 
ance occurred. 


Return of Fishing for Year ended 31st March, 1910. 


Month. 

Herrings, 
No. of 
hundreds. * 

Other 

Fish., 

Quantity. 

Value. 

1909. 

April 


Cwt. 

168 

£ s. d. 
218 15 0 

May 

- 

215 

278 0 0 

June 

- 

196 

275 0 0 

July 

345 

220 

266 0 0 

August 

65 

155 

210 5 0 

September 

30 

342 

344 15 0 

October 

- 

193 

271 10 0 

November 

187 

283 

375 0 0 

December 

645 

287 

324 0 0 

1910. 




January 

25 

117 

167 0 0 

February 

- 

180 

245 0 0 

March 

- 

223 

282 10 0 

Totals 

1,297 

2,579 

3,257 15 0 


* About 500 weigh 1 ewt. 


The imports for the year ended 31st March, 1910, were as follows: — 


Goods. 

Tons. 

Goods. 

Tons. 

Coal and Coke 

67,816 

Lead Ore ... 

450 

Cement 

1,295 

Sleepers 

1,633 

Fireclay Goods 

155 

, Iron rails and chairs . . . i 

524 


Return of tonnage and number of Vessels entering Kingstown Harbour 
during the year ended 31st March, 1910. 


Month. 

Trading Vessels loading 
or discharging cargo. 

Vessels entering Harbour 
for shelter, bunker coals, 
orders, &c. 

Yachts visiting the 
Harbour. 

War 

Department 

Steam. 

Sailing. 

Steam. 

Sailing. 

Steam. 

_ ... 
Saihng. 

V 

essels. 


No. 

Tons. 

No. 

Tons. 

No. 

Tons. 

No. 

Tons. 

No. 

Tons. 

No. 

Tons. 

No. 

Tons. 

1909. 

April, 

16 

2,204 

_ 


8 

1,231 

27 

1,947 






1,100 

May, 



— 

— 

7 

2,370 

23 

1,874 






1,363 

June, 



— 

— 

7 

89 

8 

636 






500 

July, 



— 

— 

4 

618 

10 









August, . 




59 

13 

. 2,674 

6 




15 



805 

September, 



— 

— 

4 

2,913 

10 

648 








October, . 



— 

— 

16 

3,227 

28 









November, 

15 

2,592 

— 

— 

2 

1,113 

19 









December, 

16 

2,850 

— 

— 

10 

2,896 

28 

2,328 

— 

— 

— 

— 

- 

. — 

1910. 















January, 

14 

1,670 

1 

53 

9 

6,454 

38 








February, 

17 


— 

— 

16 

5,623 

26 









March, 


2,639 


— 

6 

5,375 

13 

1,131 



— 

— 


— 

Totals, . 

186 

30,646 

2 

112 

102 

34,583 

236 

17,668 

45 

8,539 

Ill 

4,262 

8 

3,768 


Note. — In addition to the above the following vessels regularly use the Harbour : 

4 Mail steamers, 12 Trawlers and other vessels fishing from the Harbour, 120 smaller craft, 2 Pilot Boats, 
2 Irish Lights Steamers, 1 Fishery Department Steamer, 4 London and North Western steamers, 
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Howth Harbour. 

The imports for the past year were: — Coal, 4,368 tons;^ salt, 168 tons. The 
imports of coal show a decrease of 143 tons as compared with last year, and salt 
an increase of 20 tons. There were no exports during the year. 

The hook line fishing resulted in takes for the year amounting to 6,817 cleeves, 
realising £5,588 14s. 0a., being an average of 16s. 4fd. per cleeve. There was a 
falling off of 1,440 cleeves as compared with last year, and the amount realised 
was less by £1,161 Is. Od. A cleeve may be taken as representing about 10 
stone weight. 21,892 mease of herrings were landed, the price realised being 
£11,205 2s. 0d., an average of 10s. 2|d. per mease. The figures for the previous 
year were 10,264 mease, value £6,300 4s. 0d., average price per mease 12s.. 3£d. 
The fishing commenced about the 21st of June, and ceased about the first week 
of October, although occasional catches were made by a few local boats as late 
as December. Ninety boats were employed, as against seventy-six last year; 
they included 61 Irish, 11 Scotch, 15 Cornish, and 3 Manx boats. A mease of 
herrings consists of 635 fish. 

The general result of this fishing was eminently satisfactory, the catches 
being the largest experienced for the last 35 years; while the fish, especially 
those captured in the months of July and August, were of splendid quality. 

The exceptionally good fishing attracted a number of buyers from Liverpool, 
Cornwall, and Plymouth, who bought chiefly for the English markets, or for 
their curing stations, while the Irish markets were fairly represented by buyers 
from Dublin, Balbriggan, Swords, Dunmore East, Limerick and Galway. 

The need for a curing Station at Howth was much discussed by the buyers, 
and should the coming season prove as successful as that of the past year, it is 
probable that one curing station, at least, will be established, with a possible 
revival of the old industry which at one time made Howth famous as a fishing 
centre. 

The following table shows the number and tonnage of Vessels entering the 
Harbour during the year ended 31st March, 1910, as compared with the previous 


year : — 


• ■ 

1908-9. 

1909- 

10. 

Description. 

1 

No. 

Tonnage. 

No. 

Tonnage. 

Cargo vessels 

Passenger boats (excursions) ... 
Windbound, etc., etc., 

Fish carrying 
Yachts 

Fishing boats 
Tugs 

24 

Nil 

4 

3 

12 

118 

1 

1,477 

Nil 

262 

207 

154 

2,446 

4 

45 

44 

3 

4 
24 

146 

Nil 

4,097 

2,420 

169 

384 

206 

2,558 

Nil 

Totals, ... 

162 

4.550 

266 

9,834 


Dunmore East Harbour. 

The sprint herring fishing commenced on the 2nd April, and ended on the 
28th June. & It was most unsuccessful. There was practically no autumn 
fishing. 

The import of coal was 1,884 tons, being an increase of 202 tons as compared 
with last year’s import. 

The other imports were : — Bricks. 8 tons ; potatoes, 1 ton ; gravel, 68 tons. 

The exports were : — Oats, 19 tons. 
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Return showing the Harbour Service for the Twelve months ending 
31st March, 1910. 

Shipping: — Tonnage entering the Harbour to discharge or load, 15 vessels, 
786 tons. 

Cargo vessels for shelter : — 3 vessels, 285 tons. 

Fishing Boats engaged fishing off this Harbour: — 8 English, 36 Scotch, 16 
Irish — total, 60. 

Fishing boats entering the harbour for shelter: — 15 English, 8 Manx, 14 
Irish — total, 37. 

Tug boats and yachts entering the harbour for shelter: — Tug boats, 8; 
yachts, 10. 

Fish captured and price : — Herrings, 1,966 mease, at 12s. 3d. per mease — total, 
£1,204 3s. 6d. 

Trawl and other fish: — 230 cwt., at 9s. lid. per cwt. — total, £114 0s. lOd. 

Ardglass Harbour, Co. Down. 

The herring fishing commenced on 30th April, 1909, and finished 9th October, 
1909. The total quantity captured during this period was 30,338 mease, or 
16,382 mease more than in 1908, whilst the money realised for same was 
£15,138 18s. 6d., as compared with £6,566 18s. Od. in 1908. 

The prices for the season were very favourable as compared with 1908, the 
herrings realising on an average about 10s. per mease. The herrings caught 
this year were of a superior quality to those of previous years. Owing to the 
quality of herring and the quantity captured a number* of Irish and Scotch 
curers carried on operations on an extensive scale, giving a great amount of 
employment to the local people. About 12,917 barrels of herrings were cured 
during the season. The numbers of boats taking part in the fishing were 12 
Scotch, 49 Irish, 3 Manx. It will be seen that the average number of mease per 
boat was about 432|. 

The mackerel cap'tured during the season were too small for curing, and the 
quantity also was deficient. 

There was no long line fishing and no trawling during the winter owing to 
the severe weather, but taking the fishing as a whole, it showed a decided 
improvement on previous years, and was reckoned a great success. 


Returns showing the Shipping of all kinds to and from the Port of Ardglass 
for the year ending 31st March, 1910. 

Imports. 


No. of 

Sailing Vessels. 





No. of 

Registered 




Steamers. 

Tonnage. 

Tons. 

Good.. 


2 

8 

249 

458 


Salt 


12 

756 . 

1,680 


Coal 


Exports. 


No. of 

No. of 


Cargo. 

Sailing Vessels. 

Steamers. 

Tonnage. 

Tons. 

Goods. 

— 

17 

1,159 

3,423 

Potatoes 


6 

1,118 

706 

Herrings in barrels 
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APPENDIX (E). 


NATIONAL AND ANCIENT MONUMENTS. 

Irish Church Act, 1869, 32 & 33 Vic., c. 42; Ancient Monuments Protection Act 
1882, 45 & 46 Vic., c. 73; Ancient Monuments Protection Act, 1892, 55 & 56 
Vic., c. 46. 

Works of protection and repair have been carried out at 26 buildings, or 
groups of buildings, with funds provided under the Irish Church Act, and at 
3 6 structures, or groups of structures, with funds provided under the Ancient 
Monuments Acts, 1882 and 1892. 

I. Funds provided under the Irish Church Act, 1869. 

Ruins on the Rock of Cashel, County Tipperary. 

The Seven Churches, Glendalough, Co. Dublin. 

The Churches, Crosses and Round Tower, Monasterboice. 

St. Columba’s stone roofed house, Kells, Co. Meath. 

Timoleague Franciscan Church and Convent, Co. Cork. 

Skreen Church and Tower, Co. Meath. 

Roscrea Round Tower and Church, Co. Tipperary. 

Donaghmore Church, Co. Tipperary. 

St., Bridget’s Monastery, Clare Island, Co. Mayo. 

Rattoo Church and Round Tower, Co. Kerry. 

Fenagh Abbey, Co. Leitrim. 

Franciscan Church and Convent, Ross, Co. Galway. 

The Cistercian Abbey of Holycross, Co. Tipperary. 

The Augustinian Priory of Athassell, Co. Tipperary. 

The Cistercian Abbey of Mellifont, Co. Louth. 

The Monastery, Cathedral Church and St. Peter’s Church, Ferns, Co. 
Wexford. 

The Cistercian Abbey of Jerpoint, Co. Kilkenny. 

Titeskin Church, Co. Cork. 

St. Molaga’s Church, County Cork. 

Clones Cross, Co. Monaghan. 

Drumlane Church and Round Tower, Co. Cavan. 

St. Kieran’s Church, Clear Island, Co. Cork. 

The Tower and Choir of the Franciscan Church of St. Francis, Co. 
Kilkenny. 

The Church of Kilmalkedar, Co. Kerry. 

The Ogam stone circle of Ballintaggart, Co. Kerry. 

The Franciscan Church and Convent, Kilcrea, Co. Cork. 

II. Funds provided under the Ancient Monuments Acts, 1882 and 1892. 

The Cistercian Abbey of Mellifont, Co. Louth. 

The “ Giant’s Ring,’’ Ballyleeson, County Down. 

Sherkin Franciscan Friary, Co. Cork. 

Staigue Fort, Co. Kerry. 

The Ancient Monuments on the Promontory of Dingle, Co. Kerry. 

The Grianan of Aileach, Co. Donegal. 

The Cistercian Abbey of Dunbrody, Co. Wexford. 

Kilcrea Franciscan Friary, Co. Cork. 

Buttevant Franciscan Friary, Co. Cork. 

Inniskeen Round Tower, Co. Monaghan. 

Trim Yellow Steeple, Co. Meath. 

Donegal Castle, Co. Donegal. 

Donegal Franciscan Friary, Co. Donegal. 

Franciscan Friary, Ennis, Co. Clare. 

Killone Abbey, Co. Clare. 

The ruins on the Rock of Cashel were illustrated and described in the Report 
for the year 1907-8, when repairs were executed. Improved sanitary arrange- 
ments have now been provided for the caretaker’s cottage situated at the base 
of the Rock. 
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Timoleague Franciscan House was illustrated and described in the Board’s 
Report for last year, and the repairs then commenced were this year carried 
through to completion. Considerable difficulty is experienced here with the 
promiscuous interments which take place in the absence of any burial regula- 
tions. The area within the walls is regarded merely as a desirable burying 
ground not alone for the locality, but for persons from a distance. The court- 
yard, in which there were no burials in 1878, is now overcrowded. 

At the tower of Skreen Church in County Meath, which is much resorted to 
on account of the extensive view to be obtained from its summit, the floors and 
stairs have been strengthened and protected to avoid possible accidents. 

The Augustinian Priory of Athassell, County Tipperary, at which initial 
repairs had been executed in 1882, had become dangerously overgrown with 
vegetation. The ivy was removed from the walls, and some large trees with 
overhanging branches had to be cut down; considerable repairs were found to 
be necessary to make good the ravages of the ivy, and a general clearing up of 
the area within the walls was attempted. The presence of a large number of 
graves, some of them within the walls where the stone- vaulted roof still 
remains, makes it difficult to maintain the precincts with an aspect of decency. 

At Kilcrea Friary, County Cork — one of the structures in that County 
described and illustrated in last year’s report — extensive repairs were carried 
on and completed during the present year. In that Report attention was drawn 
to the condition in which the graveyard in the interior was kept. We are glad 
to be able to report that at the instance of the Inspector of Ancient Monuments 
the local clergyman, the Rev. C. Coakley, C.C., has succeeded in getting the 
Rural District Council to appoint a caretaker to control the burials, the Board 
of Works supplementing his salary by an equal amount to look after the ruins. 
It has also been arranged that burials are to be confined to those in the ecclesi- 
astical union of parishes having burial rights within the walls, and that the 
unauthorised burials of unknown persons coming from a distance are to be 
discouraged. Efforts towards similar satisfactory arrangements are being 
made at other ruins under the Board’s care. 


The repairs commenced at Mellifont Abbey during the year 1908-9 were 
carried on and completed, including the enclosing of the additional space 
vested in the Board. The cutstone work of the foundations of the piers and abut- 
ments of the nave and choir is of sand stone of a friable nature, and requires 
treatment with a baryta solution to prevent it from crumbling away. 

In the interior of the Tumulus of Dowth, County Meath, some of the support- 
ing stones showed signs of disintegration, and it became necessary to introduce 
reinforced concrete to maintain them in position. 

The repairs at the Franciscan Friary at Sherkin Island were completed. The 
grave spaces in the interior have been cleaned up. The area of the cloister 
garth is. at present free from graves, and it is intended to preserve this portion 
from being used for burial purposes. 

The repairs at Franciscan Church at Buttevant, County Cork, which, with the 
Friary at Sherkin Island, in same County, was described and illustrated last 
year, have been completed. The walls have been preserved by concreting the 
top and pointing the faces where the open joints were injured by the ivy. 
Owing to the overcrowding of the interior with grave mounds, headstones, 
tombs, etc., but little could be done to improve the neglected aspect of the 
interior of this rum. r 


At Ini skeen Round Tower, County Monaghan, recently vested in the Board, 
preliminary repairs have been carried out. Vegetation has been removed, and 
some pomtmg done to secure and preserve the walls. A wooden rail has been 

the base of the Tower t0 Prevent injury to the foundations by 
the digging of graves. . 

mJ™ i'J^°V St f ple •’ at P™' wWo11 is a11 that is left of the Church of St. 
a d ° f lep . 1 ^ As a precaution against danger from falling stones 

e fS 0te . a arou AV ta base - 0win s t0 its great height and the 
mnairs to P s , of tbe walls were not secured when the initial 

W6re un dertaken, “Jj as the matter has now become uro-ent the work 
will be commenced during the coming year. • 
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Ancient Monuments under the Irish Land Act, 1903, Section 14. — During the 
past year the Estates Commissioners have offered for vesting under the above 
Act the following twelve structures : — 

Togher Castle, County Cork. 

Cregnakeerogue Fort and Basinstone, etc., County Clare. 

Relaghbeg Fort, County Cavan. 

Killusty Castle, County Tipperary. 

ICinnafad Castle, County Kildare. 

Callas Fort, County Cork. 

Cullahill Castle, Queen’s County. 

Inchbofin Abbey, County Westmeath. 

Laughanstown (Tully) Crosses, County Dublin. 

Longstone Rath and Standing Stone, County Tipperary. 

St. Connell’s Cross, County Donegal. 

Ballynoran Castle, County Tipperary. 


Out of this number the following three have been accepted 

1. Cregnakeerogue Fort, Basinstone, etc.. County Clare. — In addition to the 
Fort and Basin Stone, there are two standing stones and a cairn, the whole 
forming a most interesting group of monuments. 

The “ Fort ” is an earthen mound of considerable extent, evidently intended 
for ceremonial purposes, and was the inauguration place of the Dalcassian 
Princes, known as the Mound of Magh Adhair. It is fiat topped the level 
portion measuring 105 feet by 83 feet, and is 20 feet in height, surrounded by a 
fosse. It has an approach sloping upwards from a cairn on the west side. The 
Basin Stone is on the north side of the Mound. It is a conglomerate boulder 
with a depression in its upper surface, and has two pear-shaped sinkings, the 
larger about 6 inches deep. The Mound is mentioned as early as A.D. 981 and 
A.D. 1051 in the Annals of the Four Masters. In the 13th century Brian, son 
of King Conor, was inaugurated here by Sioda MacNamara, the I-Iereditary 
Marshall. It is described as the place “ where the kings of Thomond were 
made.” 


2. Laughanstown (Tully) Crosses, County Dublin. — These crosses are near 
the ruined church of Tully— one standing on the public road and the other m 
the field adjoining. They are the remains of an important ecclesiastical tonn- 
elation dating from the time of St. Bridget. The original name of Tully in lrisn 
is Tulach-na-nespuc, or Tulach-na h-easbog, meaning the Hill of the Bishops. 
There are the bases of two other crosses and two cairns included m the vesting, 
and the Board are in treaty with the Rural District Council of Rathdown JN o. 1 
for vesting the remains of the primitive church in the adjoining graveyard oi 
Tully. 

3 Inchbofin Abbey and Church, Co. Westmeath.— These mins are situated 
on an island of that name in Lough Ree adjoining the Westmeath shore, to 
which county it belongs. The Island is associated with the name of St. Kiocn, 
a nephew of St. Patrick, who is said to have founded a monastery there. The 
Abbey is a small structure, consisting of nave and transept. It has a beautilui 
Romanesque window, and there are some remains of the domestic buildings. 
The church, a little distance away, is a larger structure, and has a semi- 
circular headed chancel, arch and window of 11th century date in good 
preservation. 


The remaining nine structures offered by the Estates Commissioners, 
though of much local interest and worthy of preservation, seem to be more 
suited for the custody of the Councils of the respective counties in which they 
are situated. 


Of the ruins offered by private individuals and bodies other than the Estates 
Commissioners there is only one, viz., St. Mary’s Church, Gowran, County Kil- 
kenny, the guardianship of which has been accepted by the Board. 
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Plate No. 1. 



SCALE OP FEET 


Augustinian Monastery at Ferns, Co. Wexford. 

Ground plan of existing remains, and the foundations of south wall of 
church and cloister enclosure discovered by excavation. The dark hatched 
lines indicate where the facing and rebuilding of the masonry was executed in 
1846. The position of the east and south walls of the church is shown in outline. 
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Plate No. 2. 



SCALE OF FEET 


Augustinian Monastery at Ferns, Co. Wexford. 

Elevation from the south showing the tower square at the base and round 
for the upper portion ; the door into the Sacristy and the remains of the Chancel 
are shown, with the north window and two Aumbreys ; also the plan of the 
tower where it assumes the cylindrical form. The west elevation shows the 
west face of tower and the vaulting of the Sacristy chamber. The east elevation 
shows the east gable of the Sacristy, the door at ground level into the tower, and 
the door with flat lintel giving access to the roof of the church. 
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Plate No. 3. 



NORTH ELEVATION 



Chancel of original Cathedral of Ferns. 

Ground plan of the original Chancel of the Cathedral, which had a range of 
seven lights at each side, north and south. The east gable has disappeared 
many years ago, and it is said the east window was inserted in the east gable of 
the present Cathedral. The upper drawing is the exterior north elevation of 
the present remains of Chancel and buttress at N.E. angle, where the ground 
sloped away to the east. 
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Plate No. 4. 




inches El . I 9 . . I s . . 13. . |0 JI FECT 

SCALE 



Plan of the range of windows in the north wall of Chancel of the Cathedral, 
with interior and exterior elevations. The larger scale drawings at the top 
represent the details of the capital of the shafts between the windows in the 
interior, with the front and side elevation of the Archivolt. Note : This cap and 
fragment of arch are now the only indication of the character of the interior, the 
remainder of the shafts and arches having fallen many years since, and are not 
recoverable. 
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St Peter's Church, Ferns. Plan of Nave and Chancel. The dark hatohed 
lines indicate existing walls of Church. The lighter hatching fo^dationso^y 
The uuuer drawing shows the Romanesque window m the south wall ot 
Chancel. The interior if of granite, and the exterior of Knockavacca sandstone. 
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Dunbrody Abbey. 

Ground plan showing the Church, Cloister Garth, and the Chapter Room, 
Refectory, and other apartments grouped around. The plan in the top right- 
hand corner is that of the tower, showing the acoustic formations in the walls; 
the plan in the left-hand corner shows the construction of the tower at the 
roof level. 



Donbrody Abbey.— Longitudinal Sectton through Nave, lower, and Choir, showing the 5 arches of the North Arcade of Nave, the east 
and west arches of which are built up, and in the three central arches walls 8 ft. high have been built. The range of clerestory double-light 
windows over the piers are shown. In the section of the Tower the two arches are shown: the lower one i B the original, and the upper 
pointed arch to carry the Tower is of later date. In the upper stage of the Tower the small acoustic openings in the walls are shown In the 
section of the Choir the recesses formerly occupied by the tombs of the founder and other benefactors are shown. 


Printed image digitised by the University of Southampton Library Digitisation Unit 


1909-1910.] COMMISSIONERS OF PUBLIC WORKS IN IRELAND. 




SEVENTY-EIGHTH ANNUAL REPORT OF THE [1909-1910. 




SECTION THROUGH TRANSEPTS fflID TOWER 


nTT« BB nnv Abrfy— Section through Transepts and Tower showing east window of Choir. In the North and South Transepts 
respectivdy are shwn the three arches living access to the six side chapels, each lighted by a single lancet. In the side chapel south of fte 
rhmr srnhis shown a modern doorway of access, with the jambs of the original window still in position over the doorway. In the North 
TraTsept the openTngB in the w«dls are shown which carried the floor of the Gallery over, approached from the stairs in the small N.W. Tower. 
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Donbrody Abbey. — East Elevation showing the east gable of Choir containing the three lancet-headed lights, the central 
one being the highest, two round-headed lights over, and a third in the apex of the eastern gable of the church. The east face 
of the Tower is shown. Also the east view of the North Transept, with the three side chapel windows built up. South of the 
east gable of Choir are the three lights of the side chapels, the doorway occupying the position of a former window. Over these 
side chapels are two stories of domestic buildings. Coming southwards to the left are the three windows of the two Sacristy 
Chambers; next the new walls of Chapter House, in which two windows have been built instead of three which were there 
originally, as indicated in ground plan. Next comes the projecting porch of the east entrance to the Cloisters, and last is seen 
traces of the vaulted floor in the west wall of the Day-room, and above it the doorway from the stairs giving access to the 
Dormitories, which extended over the whole eastern range to the South Transept. 
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Donbbody Abbey. — West Elevation showing the remains of the west gable of Nave with trace of the arch of western 
doorway and a portion of the original three light window, and the two light windows of Aisles, the North Transect in 
elevation and the western wall of Cloister Garth. The western face of Central Tower is shown in elevation Ai=n ™.n 
N.W. Tower of North Transept, containing the stairs to gallery and roofs. 
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Dunbbody Abbey. — Plan Section and Interior and Exterior Elevations of 
the clereslory window over the second pier from the Tower (see plate No. 8), 
showing details and the opening between the columns separating the two 
lights in imitation of a triforium window. 



i ian section ana internal Elevation 
of one of the three clerestory windows 
over three of the piers of 'the North 
Arcade of the Nave. 
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APPENDIX (F) TO SEVENTY-EIGHTH REPORT OF THE [1909-i9i 0 
Appendix F.— Statement showing the Loans made by the Board of Works to Aid in the 


Railway. 

Amount Advanced. 

Principal 
Outstanding. 
31st March, 1900. 

Principal 
Outstanding. 
31st March, 1910. 


£ s. d. 

£ s. d. 

£ s. d. 

Ballymena, r Cushendall and 

27,700 0 0 

— 

— 

Redbay. 




Ballycastle, . 

(a) 20,000 0 0 

— 

~ 

Ballymena and Larne, 

44,300 0 0 

- 

- 


(&) 30,000 0 0 

- 

- 

Clara and Banagher, 




i 

(c) 28,346 0 0 

15,911 17 5 

15,116 16 7 

Clonakilty Extension, 

20,000 0 0 

- 

- 

Cork and Bandon (Bantry 

35,000 0 0 



Extension). 



r 

112,200 0 0 



Dublin to Kingstown, -< 



t 

25,000 0 0 

— 

— 

Dublin and Lucan . 

10,000 0 0 

— 

— 

Derry Central, 

(d) 100,000 0 0 

— 

— 

( 

(e) 40,000 0 0 



Donegal, . . -7 



t 

12,500 0 0 

— 

— 

Draperstown, 

(/) 15,000 0 0 

- 

- 

Giant’s Causeway, Portrush 

(g) 10,000 0 0 



and Bush Valley, 



Hen Valley, . 

40,000 0 0 

— 

- 

Limavady and Dungiven, 

{h) 19,601 0 0 





50,000 0 0 

49,522 15 3 

49,522 15 3 

Letterkenny, . . 





(i) 35,000 0 0 

19,141 8 11 

18,139 11 1 

Sligo, Leitrim and Northern 

99,625 0 0 



Counties. 



Sligo and Ballaghadereen, 

13,300 0 0 

— 

- 


Remarks. 


(a) Board’s interest sold. Bal- 
ance remitted by Public 
Works Loans Act, 1897. 


(b) The purchase of the line by 
the Great Southern and 
Western Company was com- 
pleted during the year 1896-7. 
The balance outstanding, 
£25,000, was remitted by the 
Public Works Loans Act, 
1897. 

(c) The repayment of this loan 
is guaranteed by the Barony 
of Garrycastle, King’s Co., 
under the Relief of Distress 
Amendment Act, 1880. 


(d) Board’s interest sold to Bel- 
fast and Northern Counties 
Railway Company — Purchase 
Money, £85,000, paid 20th 
September, 1901. The bal- 
ance, £15,000, was remitted 
by the Public Works Loans 
Act, 1902. 

( o ) For West Donegal Line. 


(/) Line sold for £2,000. Bal- 
ance, £13,000, remitted by 
the Public Works Loans 
Act, 1896. 

(g) The Board’s charge was as- 
signed and the purchase money, 
£6,500 was lodged in May, 1897. 
This sum, together with £225 
previously received, left a balance 
of £3,275, which was remitted by 
the Public Works Loans Act, 
1897. , , , 

(7i) Board’s interest sold for 
£2,000 to the Midland Rail- 
way of England ; the balance, 
£17,601, was remitted bj the 
Public Works Loans Act, 
1908. 

(i) The repayment of this Loan 
is guaranteed by certain 
Baronies in the Counties of 
Donegal and Londonderry 
under the Relief of Distress 
Amendment Act, 1880. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



1909-1910.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

Construction of Railways under the Act 1 & 2 Wm. IV., cap. 33. 


67 


Southern, 

Ulster, 


, . , , . Principal . Principal 

! Amount Advanced. ! Outstanding. . Outstanding 

j 81st March, 1909. I 31st March, 1910. 


£ s. d. £ s. d. ' £ s. d. 

56,184 17 5 j 54,693 17 5 j 54,693 17 5 ! 


20,000 0 0 


Waterford, Dungarvan and j (j) 93,270 16 8 
Lismore. 


Cavan, Leitrim and Ros- 
common. 

Clogher Valley, 

Cork and Muskerry, 


Cork, Blackrock & Passage J 
(Crosshaven Extension). I 


Waterford and Wexford, . \(k) 53,000 0 0 


66,000 0 0 

44,000 0 0 

18,700 0 0 


Donegal (West Donegal ,(l) 7,000 0 0 
Light Railway). . 1 

West Clare, . . . 54,400 0 0 


65,000 0 0 


|*1,265,127 14 1 


i (j) Board’s interest sold to the 
j Fishguard and Rosslare Rail- 
ways and Harbours Com- 
pany — Purchase Money, 
£93,000, paid 1st November, 
1901. This amount, together 
with a sum of £10 previously 
received, left a balance of 
£260 16s. 8d., which was re- 
mitted by the Public Works 
Loans Act, 1902. 

(k) This line has been trans- 
ferred to the Fishguard and 
Rosslare Railways and Har- 
bours Co., and £38,000 of the 
advance was written off from 
the Assets of the Local Loans 
Fund by the Public Works 
Loans (No. 2) Act, 1893. 
Under the provisions of Sec. 
15 of the Fishguard and 
Rosslare Railways and Har- 
bour Act, 1894, the Com- 
pany have paid a sum of 
£10,000 in redemption of the 
Incumbrancer’s moiety of 
the surplus receipts. The 
Board’s proportion of this 
sum amounted to £7,946 0s. 
6d. The whole of the £45,053 
19s. 6d. still remaining un- 
paid, including the sum of 
£38,000 previously written 
off, was remitted by the Pub- 
lic Works Loans Act, 1908. 


65,000 0 0 65,000 0 0 ! 


These Loans were made on the 
security of Baronial guaran- 
teed shares, under the Public 
Works Loans (Tramways, 
Ireland) Act, 1886, 49 & 50 
Vic., c. 46. 

(1) The Treasury liability was 
redeemed in July, 1898, and 
the Loan repaid with the 
funds thus provided. 


204,269 19 0 


202,473 0 4 | 


I 


Note — W ith the exception of the loan of £112,200 to the Dublin and 
chargeable up to the 30th June, 1883, was 5 per cent. ; since that (late 4 pt 
*In addition to this amount a sum of £13,507 19s. 6d. for the Limerick 
Labour Rate Fund, Act 9 and 10 Vic., Cap. 107, on tf 
Tipperary. This loan was paid off on 17th April, 1851. 


the Dublin and Kingstown line on wliich the rate of interest was 4 per cent., the rate of Interest 

er cent, has been charged. 

and Waterford Railway was advanced at 31 per M 
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Acts under which 
Advances 
have been made. 


APPENDIX (G) TO SEVENTY-EIGHTH REPORT OF THE [1909-191 

The following is an Abstract of Loans made by the Commissioners of Public Works, showing 

Amounts Remitted, 

Advanced to Borrowers. PRINCIPAL repaid 

No . 0 l 1 | In the Year ended Slat March, lap,. 

openLoan 

PURPOSES FOR WHICH ADVANCED. , .. . . T . . . 


Local Boards — various works, . 
Inland Navigation, 

Railways, ..... 

Quarries, Mines and Miscellaneous, 
(including Loans to Congested 
Districts Board). 

Harbours, Docks, &c. 

Reclamation of Waste Lands, 
Labourers’ Dwellings in Towns, . 


1 & 2 Win. IV., c. 33 ; 
and C>1 & 02 Vic., c. 
54, sec. 4. 


Roads and Bridges, .... 

! Public Buildings — Public Libraries ; 
- Reformatories and Industrial 
Schools. 

Fishery Piers and Harbours, 

Public Works Loans, 

Repairs of Fishery Piers and Harbours, 
Maintenance of Navigation Works, 
Lunatic Asylums Buildings, 


Artisans’ Dwellings, . 

Public Health, ... 

; Emigration, .... 

. Labourers Acts, ... 
Dispensary Houses, ... 
Workhouse Buildings, 

Acquisition of Small Dwellings, . 
Agriculture and Technical Instruction, 


29 & 30 Vic., o. 49, 
43 & 44 Vic., o. 14, 
sec. 13. 


River Drainage and Navigation, . ! 
i River Drainage, . . . . . 

: River Drainage Maintenance, . . ! 

' (including Loans to Trustees of Drainage 
Districts.) 

(Continued on next page.) i 


Total up to the 


31st March, 1010. 


, 

Principal. 

£ a. d. 

£ 8. d. 

186,224 0 0 

1.570 8 10 

134,297 6 2 

220 0 0 

1,206,127 14 1 

1,796 18 8 

255,777 19 2 

9,964 13 5 

583,929 13 7 

12,114 13 1 

130,651 0 0 

— 

189,911 15 2 

3,080 18 2 

402,316 0 0 

12,331 7 6 

3,148,235 8 2 

41,078 19 8 

, 941,124 12 8 

9,821 16 8 

203,577 0 4 

30 0 0 

1 

87,160 0 0 

1,233 18 9 

53,544 17 3 

- ! 

491,444 19 S 

- 

22,017 7 0 

- • 

2,809 1 9 

- 

3,105,667 11 7 

38,235 5 9 

436,790 10 7 

8,975 3 0 

81,000 0 0 

553 4 10 I 

3,792,208 5 11 

83,841 18 7 

11,755 3 10 

- i 

3,460,650 14 8 

28,402 17 6 

202,100 19 1 

4,725 8 5 ! 

188,556 19 6 

6,763 2 8 

50,324 18 0 

3,549 6 11 | 

27,810 0 0 

674 19 2 i 

13,248,605 2 4 

186,797 2 3 

2,082,052 7 3 

_ 

848,229 17 3 

28,025 14 8 

63,612 3 3 

1,481 9 3 
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Jvanoes and Repayments in the Year, the Total Advances and Repayments to the 31st March, 1910, the 
L Balances Outstanding. 


[XEBEST paid by Borrowers. 





BALANCES Outstanding against Borrowers 

31st March, 19 

0. 



1 

Total to 31st March, 1910. 





Principal. 






1 





Remitted. 




In Arrear. 






I 

Principal. 


i. 


k. 


Written off 
from the Ac- 
count of Assets 
of the Local 
Loans Fund. 

1. 

Subse- 

quently 

Re- 

covered. 

Net Sums out- 
standing in respect 
of Loan Amounts 
written off 
Local Loans Fund. 

Other Arrears. 

Not yet due. 


Interest. 


' ' 1 

£ «• 

d.i 

£ 8. 

d. 

£ 8. 

d. 

£ 8. d. 

£ a.d 

£ 8. d. 

£ a. d\ 

£ 8. 

d. , 

£ 8. 

d. 


102,099 0 10 ! 

02,377 7 

8 

- 


~ 

- 

- 

- ; 

24,124 13 

2 ! 

- 


1 

113,418 11 

2 ! 

107,354 11 

1 

10,000 0 

0 

0,668 15 0 

- 

0,608 16 0 

- j 

1,210 0 

0 

- 


2 

935,403 17 

7 

508,559 10 11 ‘ 

127,190 16 

2 

- 

- 

- 

104,732 0 9 

07,740 10 

7 | 

12,132 11 

0 i 

3 

60,982 11 

7 

27,050 5 

1 

- 




- 

! 

194,815 7 

7 ; 

- 


4 

. 119,917 2 

6 

425,710 6 

4 

83,832 9 

4 

- 

- 

— 

15,413 16 8 

104,700 5 

i 

2,818 15 

3 ! 

5 

205 17 

8 

12,000 0 

0 

- 


130,445 2 

- 

130,445 2 4 

- 

- 


- 


• 

156,300 10 

9 

125,832 0 

6 

1,952 18 

10 

1,671 11 

- 

1,671 11 9 

294 7 6 

29,032 0 

4 

253 0 

1 1 

7 

195,139 1 

8 

117,624 9 

2 

- 


- 

- 

- 

235 0 0 

206,941 18 

6 

181 3 

8 | 

8 

1,943,567 5 7 

1,476,508 10 

» 

222,976 4 

4 

141,785 9 

- 

141,785 9 1 

120,675 13 11 

719,230 15 

3 

15,385 10 

« 


850,005 2 

2 

158,618 8 

1 

- 


- 

- 

- 


91,059 10 

o 

- 


9 

193,785 8 

5 

105,218 14 

5 

6,821 11 

11 

- 

- 

- 

- 

2,970 0 

0 

- 


10 

71,382 17 

11 

28,331 3 

7 

1,953 17 

11 

- 

- 

- 

- 

13,813 4 

2 

- 


11 

53,544 17 

3 

6,099 18 

7 

- 


- 

- 

- 

- 

- 


_ 


12 

307,533 6 

3 

201,402 5 

10 

177,911 13 

5 

- 

- 

- 

- 

6,000 0 

0 

- . 


13 

21,672 13 

4 

1,629 19 

4 

344 14 

2 

- 

- 

- 

- 

- 


- 


14 

2,809 1 

9 

9 12 

9 

- 


- 

— 

— 

— 

- 


- 


15 

1,922,081 0 

5 

611,335 10 

7 

12,183 0 

0 

- 

- 

- 

- 

1,261,403 11 

2 

- 


16 

133,257 2 

4 

121,108 12 

9 

- 



: ~ 

- 

66 0 0 

303,407 8 

3 

66 10 

7 

17 

77,970 7 

0 

35,136 12 

10 

_ 


- 

• — 

— 

- 

3,029 13 

0 

- 


18 

-283,737 0 

11 

1,262,325 4 

9 



- 

: - 

- 

852 17 

1,505,618 7 

7 

836 7 

3 

19 

11,755 3 

10 

3,353 18 

8 

- 


- 

' — 

— 

— 

- 


- 


20 

698,354 8 

9 

1,283,535 1 

8 

- 


- 

— 

— 

201 9' 

2,701,040 16 

6 

534 12 

4 

21 

63,225 17 

3 

83,177 7 

8 



- 

1 - 

- 

- 

130,241 1 

10 

- 


22 

35,721 4 

3 

30,677 18 

8 

- 


! - 

; — 

— 

— 

152,835 15 

3 

, - 


23 

14,907 12 

6 

4,783 18 

10 

_ 


- 

- 

- 

- 

35,417 5 

6 

- 


24 

1,809 0 

0 

2,259 9 

5 

- 


- 

- 

- 

- 

20,00 1 0 

0 

- 


25 

6,745,412 4 

4 

3,939,003 18 

5 

199,214 17 

5 

- 

: - 

i - 

1,180 0 10 6,302,797 13 

9 

1,437 1 0 

2 


*74,447 1 

9 

; 788,166 9 

6 

jl, 207,582 

7 

22 19 1 

l! — 

22 10 11 

1 _ 

— 


- 


26 

549,603 4 

7 

! 556,202 5 

2 

| _ 


j *0,063 12 

lj — 

6,063 12 1 

7,397 15 1 

285,165 4 

9 

| 8,016 13 

9 

27 

55,124 1 

10 

! 17,432 15 

2 

j 155 

0 

t0 13 

— 

9 13 8 

708 5 

7,015 2 

8 

141 17 

6 

28 


•Including £3 lOt. Od. written off l in the year per Act 9. Edw. VEL, c. 6. 
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APPENDIX (G) TO SEVENTY-EIGHTH REPOET OF THE [1909-1910 


The following is an Abstract of Loans made by the Commissioners of Public Works, showing tl- 

Amounts Remitted. 0 aa 


Acts under which 
have been made. 


PURPOSES FOR WHICH ADVANCED. 


CLASS III. — continued. 


10 Vic., c. 32, . 
44 & 45 Vio., e. 
sec. 19. 


10 Vio., c. 32, s. 

44 & 45 Vic., c. 
s. 31. 

33 & 34 Vie., c. 4i 


: Improvement of Lands — viz., Drain- 

, age. Erection of Farm Buildings and 
Form Labourers’ Dwellings, Planting 
, for Shelter, ..... 

, , Land Improvement Preliminary Ex- 


: Land Law — Advances to Occupiers of 
Land for Improvement of their Hold- 

i in S 8 < 

] For Advances to Tenants for Purchase 
of their Forms, &c., .... 


| 33 & 34 Vic., c. 1 
&c. 

8 Edw. 7, c. 19, 


; CLASS IV. — Miscellaneous Loans. 
Glebe Loans, ..... 


38 & 39 Vic., c. 82, . ! National School Teachers’ Residences, 
47 & 48 Vio., e. S 


Total Current and Unclosed Ser- 


Add Total Closed Services, . 
Gross Total Local Loans Fund, 


: II. IRISH CHURCH FUND LOANS- 

; CLASS II. — Loans secured on Rates. : 


Baronial Works, 

Relief of Distress, 

Relief of Distress Grants, . 


Do., 

Do., 


| CLASS III.— Loans secured on Lands. | 
! Improvement of Lands, 

! Arterial Drainage, . 


Total Irish Church Fund Loans, . | 1,472 


Grand Total. 



Advanced 

to Borrowers. 



PRINCIPAL repaid aa; 

No. of 
open Loan 





In the Year euded 31st March, Uit„. 


In the Year ended 

Total up to th 





March, 

1010. 

31st March, 1 


31st March, 191 


Principal. 


Interest. 


rf. 


e . 


f. 




£ a. 

d. 

£ a. 

d. 

£ a. 

d. 

£ a. i. 

7,505 

47,060 0 

0 

4,703,203 3 

10 

07,804 7 

6 

25,448 14 9 

1 

2,500 0 

0 

88,700 0 

0 

2,204 16 

3 

- 

13,242 

30,244 0 

0 

1,427,110 10 

0 

40,102 4 

5 

10,088 210 

768 

- 


518,932 16 

7 

7,183 7 

3 

7,207 12 S 

24,734 

79,804 0 

0 

9,731,840 18 

2 

146,891 18 

6 

06,323 7 0 

1,261 

10,585 0 

0 

081,898 8 

0 

17,381 16 

11 

9,061 14 1 

52 

— 


62,941 14 

2 

26,481 3 

5 

3,389 5 6 

1,186 

4,531 10 

6 

268,791 8 

6 

,,M9 11 

4 

6,226 5 0 

156 

425 0 

0 

126,312 10 

0 

2,747 6 

5 

3,305 1 2 

2,655 

15,541 10 

o 

1,129,944 0 

8 

53,509 18 1 

21,982 a 9 

_ 

293,233 5 


27,258,625 9 

4 

428,277 18 

6 

337,407 18 8 

- 

- 


20,263,760 14 

9 

- 


- 

30,948 

293,233 5 3 

47,522,386 4 1 

c) 428,277 18 6 

(d)337,107 18 S 

67 



38,635 10 

0 

1,081 5 

2 

74 8 * 

- 

- 


271,188 10 

10 

- 



- 

- 


11,383 13 

4 



_ 

— 

- 


19,069 3 

o 

- 


- _ 

07 

- 

340,176 17 

2 

1,081 5 


74 8 * 

1,393 

~ 


923,019 17 

5 

27,711 10 

6 

2,010 6 0 

12 

_ 


6,136 1 

0 

47 12 

0 

7 16 « 

1,405 

- 

929,755 18 5 

27,759 3 

0 

2,024 2 





_ 

1,472 

- 

1,269,932 16 

7 

28,840 8 

2 

2,098 11 ; 

32,420 

293,233 5 3 

48,792,318 19 

8 

457,118 6 

8 

339,506 _9j° 


Office of Public IPorLs, Dublin, 22nd June, 1910. 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


Advances and Repayments in the Year, the Total Advances and Repayments to the 31st March, 1910, the 
the Balances Oatstanding— continued. 


INTEREST paid by Borrowers. 
Total to 31st March. 1910. 


BALANCES Outstanding against Borrowers on 31st March, 1910. 
Principal. 


® 3* , quently i of Loan Amounts mw irr,.n^ 

Re- written off Other Arrears. 


T J5S covered. tho Assets ot the , 

i boa” 3 Fund - ; Bocal Loans Fund. : 



i. 

k. 

j. !_ 

_ h ._ 

£ >. d. 

£ a. d. 

£ a. d. 

£ a. d. 

3,93S,474 10 4 

2,030,424 12 0 

_ 

16,980 4 9j 

85,992 9 2 


1,013 3 1 

237 0 111 

937,930 3 5 

481,410 14 10 


12,338 1 2 

293,480 7 9 

389,307 1? 3 

- 

4,632 16 - 6 

0,735,057 1 8 10 

4,263,004 8 1 1 

1,208,750 8 8 

40,284 9 0 

426,959 10 10 

357,991 12 2 


- 

27,250 2 0 

3,389 5 6 

- 

- ! 

92,830 11 2 

122,018 5 4 

- 

— j 

34,439 3 7 

46,825 0 2 

- 

- 

581,479 8 1 

530,224 3 2 

- 

- i 

16,005, 516 16 10 

10,208,741 1 3 

1,630,941 10 5 

” 

13,783,109 7 1 

517,070 11 2 

6,480,651 7 8 

_ 1 

•f)29,788,626 3 11 

(/)10,725,811 12 6 

8,111,592 18 1 

182,069 18 l! 




Portion of | 




Loans regard- ; 








eoverable. 

31,885 1 1 

6,170 13 9 

_ 


271,181 11 4 

22,675 5 11 

6 19 6 

— 

11,383 13 4 

621 17 11 

— 

- 

- 

— 

19,069 3 0 

- 

314,450 5 9 

29,467 17 7 

19,070 2 6 

- 

I' 

] "29,952 8 0 

151,989 9 0 

(a) 26,435 16 11 

6,553 3 7 

! 4,890 4 11 

410 14 1 

723 15 0 

- 

j 234,842 12 11 

152,400 3 1 

27,159 11 11 

0,553 3 7 





L 1,049,202 18 8* 

181,868 0 8 

46,235 14 5 

6,553 3 7 

13^837,919 2 7 

10,907,679 13 1 

8.157,828 12 6 



£ a. d. £ a. d. £ a. d.j 


16,980 4 9^ 10,101 12 1 737,580 16 S' 5,225 7 4j 29 

237 0 11 — 1.457 0 10; — 30 


2161 13 8j 12,176 7 6j 13,180 17 11 403,817 1 2 2,795 3 7 31 

6 — ; 4,032 16 «j 1,319 8 5 210,500 3 11 3,310 19 1 32 

0161 13 8’ 40,122 15 4 32,767 19 4 1,715,141 16 0; 19,490 1 3| 


7 7 2 254,931 10 01 5 13 4 1 


_ 25,691 11 8 — 34 

40 11 3 175,914 6 1; 39 5 lo! 35 


1 10 1 91,871 10 4 0 19 lli 30 


548,409 4 1 45 19 1; 


6 17 4j 0,643 11 7j 0 5 2j 37 


1 17 4' 0,043 11 7 0 5 2 


9,335 6 0 151,343 2 11 957 1 0 41 

19 4 5 502 16 8| 2 14 4 42 

9,354 10 5 151,845 19 7 959 15 10 


9,361 7 9l 158,489 11 2; 960 1 0 

167,850 18 11 ! 

9,008,109 16 7 * (f?)37,3 19 2 0 


(«) Including £854 4». Off. principal charge cancelled by redemotton in Uie year. 

< 4 „ £172 16». od: written off in the year, per Act 9 Edw. vn, c. 0. 

V " £62 Ss. lld.l 

M .. £58 8».7rf. I - 


. 7ri. ' ( _ , Onh.see 2 ot the National Debt and Local Loans Act, 1887, 50 & 51 Vic., c. 16. 
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APPENDIX H- 


(H.) — Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total 


Heads op Account. 


H 1 i Parliamentary Votes and Grants, viz. : — 

I 74-83 j 1. Public Works and Buildings, Ireland, 

! 74-75 i 2. Public Offices Site (Dublin) Act, 1903 (Non-Voted Account), 

| 80-81 I 3. Railways (Ireland) Acts, ..... 

' 82-83 ! 4. Railways Act, 1896, and Marine Works Act, 1902 (Non- 

Voted Account), ..... 

82-83 ! 5. Public Works Office, Ireland, .... 

82-83 6. Adjustments affecting the Votos or Accounts for 1908-1909, 


£ a. d. £ a . d. 


42,110 3 0 406,340 7 0 


Loans Advances, 


7 2 280,000 0 0 ; 


[ 3 80-87 , Loans Repayments, . . . . . . . 21,070 18 4 j 790,509 9 0 ! 


H 4 i 80-87 ! Land Improvement Preliminaries, 10 Vic., c. 32, sec. i 


381 5 1 4,091 15 1 : 


II 5 88-89 i Sea Fisheries, Ireland, 40 & 47 Vic., c. 20, 


3,178 5 8 2,720 2 10 


C 0 I ] Miscellaneous Services, viz. 


1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, &c., 

2. Railway and other Arbitrations Deposit Accounts, 14 & 15 ' 

3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, &c., 

4. Inland Navigations : — Shannon, . 

5. Telephone Capital, 

6. National Monuments, 32 & 33 Vic., c. 42, . 

7. Linen Hall, .... 

8. Southern Railway, 

9. Letterkenny Railway, 

10. Development Grant (Ireland), 

11. Light Railways Surplus Revenue Account, 

12. Sundry Accounts, . . 

12a.Downie’s Bay Marine Work No. 3, 

13. Belfast Queen’s College, 


Statement of Final Awards under Arterial Drainage Act, 26 & 27 Vic., 
c. 88, with Repayments thereunder, to the 31st March, 1910. 


35,133 1 9 


)9,727 1 6 11 1, 525, 394 15 8j 


Office oj Public Works, Dublin. 
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Accounts. 

of Sums intrusted to their Management for Collection or Disbursement for Year ended 31st March, 1910. 


Balances overdrawn, 
31st March, 

TOTALS. 

Overdrawn 1 

Balances from 
Accounts to 
31st March, 

1909. 

Paid. 

Balances on 
31st March, 
1910. 

Totals. 

£ a. d. j 

£ a. d. 

£ 8. d. ; 

I 

£ a. d. 

£ 8. d. 

£ 8. d. 


448,456 10 0 


399,257 12 9 

49,198 17 3 ! 

448,456 10 0 


306,996 7 2 

- 

293,233 5 3 

13,763 1 11 | 
1 

300,996 7 2 


817,680 7 4 

1 

j 

815,657 4 6 ' 

2,023 2 10 

817,580 7 4 

- 

6,073 0 2 

- 

4,501 10 0 

571 10 2 

5,073 0 2 


5,898 8 6 


2,500 8 6 

3,338 0 0 

5,89S 8 6 


41,117 19 5 

- 

33,041 15 5 

7,470 4 0 

41,117 19 5 

j 

- 

1,625,122 12 7 

6 

- 

1,548,751 16 G 

76,370 16 2 

| 1,025,122 12 7 

1 






1 

1 

i 

1 


J. L. Collins, Accountant. 
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APPENDIX (H) TO SEVENTY-EIGHTH REPORT OF THE . [1909-1910. 

An Account showing the Receipts and Expenditure op the Commissioners 


RECEIPTS. 


Balance from last Account, 


Public Works and Buildings. — Class 1. Vote 14. 
Vote for the year 1909-1910 


Carried forward. 


(H 1.) — PARLIAMENTARY 




— 

£ s. d. 

£ S. d. 

£ 8. d. 

- 

- 

42,116 3 0 


it 

251,017 0 0 

_ 

— 

298,183 3 0 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


Public Works in the Year ended 31st March, 1910. 


VOTES AND GRANTS. 


EXPENDITURE. 

Balances on Parliamentary Votes, 1908-9, surrendered 
to H.M. Exchequer, viz. : — 

Public Works and Buildings, 

Railways, Ireland, ■ 

Office of Public Works, . . . . 


M 


Public Works and Buildings — Class 1. Vote 14: — 


d. £ s. d. 


32,763 5 5 
761 15 9 
2,166 17 11 


Purchase of Sites and Buildings. Sub-Head A. — 
Dublin Castle State Apartments, 

Royal Irish Constabulary Buildings, . 
Metropolitan Police Buildings, Fitzgibbon-St. 

Annuities. Sub-Head A. A. — 


55 8 6 
770 0 0 
1,360 3 6 


2,185 12 0 


Public Offices Site (Dublin) Act, 1903, . 


New Works and Alterations. Sub-Head B.: — 
Royal Hospital, . 

Royal Hibernian Military School, . . 

Coastguard and Naval Reserve Buildings, 
Ordnance Survey Buildings, 

Vice-Regal Lodge, 

Dublin Castle State Apartments, . 

Labour Exchanges, 

Local Government Board, 

Office of Public Works, 

General Registry and Census Office, 


5,136 10 


6 


60 4 0 
5,544 5 11 
918 4 2 
3 19 3 
378 0 1 
34 18 7 
1,849 2 2 
28 6 7 
25 19 7 
55 9 3 




Department of Agriculture: — 

Head Office, • 

Museum, School of Art, Library, 

Botanic Gardens, 

High Court of Justice, • 

Record of Titles, 

Probate Offices, . . • • 

Land Commission, including Estates Commission 
Metropolitan Police Buildings, 

Constabulary do. 

Dundrum Criminal Lunatic Asylum, 


7 12 3 
54 0 5 
27 0 7 
709 0 3 
144 3 6 
382 14 3 
5,638 5 7 
3,241 11 3 
1.163 17 2 
2,688 4 0 




National Education Buildings: — 
Head Office, 

Model Schools, 

National Schools, 

Teachers’ Residences, . 


£53 4 2 
829 3 8 
54303 1 10 
173 2 3 


55,358 11 11 


Royal Irish Academy, 

Customs and Excise Buildings, 
Inland Revenue Buildings, 
Postal and Telegraph Buildings, 
Phoenix Park, 

Inchicore Estate, 

Kingstown Harbour, 

Sligo Harbour, 

Fenit Harbour, 


Carried forward, 


33 2 8 
703 15 6 
232 12 6 
18,938 13 4 
1,069 12 5 
46 12 6 
3 10 0 
2,500 0 0 
1,613 0 0 


103,454 9 8 


110,776 12 2 


£ s. d. 


35,691 19 1 


35,691 19 1 
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An Accoont showing the Receipts and Expenditure of the Commissioners 


(H 1.)— parliamentary 

RECEIPTS — continued. 



£ s. d. £ s. d. £ s . j 

Brought forward, . . I — — ; 293,133 3 0 ' 


1. Public Works and Buildings — continued. 


Carried forward, | — ! 293,133 3 0 
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of Public Works in the Year ended 31st March, 1910. — continued. 

VOTES AND GRANTS — continued. 


EXPENDITURE — continued. 
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APPENDIX (H) TO SEVENTY-EIGHTH REPORT OF THE [ 1909 - 1910 . 


An Account showing the Receipts and Expenditure op the Commissioners 


RECEIPTS — continued . 


(H 1 .) — PARLIAMENTARY 


Brought forward, 

1 Public Works and Buildings — continued . 



i. d. I £ s . d . 

! 293,133 3 0 


Particulars of Receipts. (Appropriations in Aid 
Shown on the other side : — 

Buildings. — Sums received for Rents, 

,, ,, as proceeds of Sales, Ole 

Materials, &e. 

Contribution towards cost of New Works 
High Court of Justice (Law Library), 
Parks — Phoenix Park : — 

Rents for Grazing , &c., 

Fees for use of Dressing-rooms (Football Pavilions' 
Sales of Deer, Skins, &e., 

Sales of Timber, Old Materials, Plant &c., 
Lavatory, use of, 

Inchicore and Longmeadows Estates: — 
Rents, Grazing, &c., 

Sales of Gravel, 

St. Stephen’s Green Park : — 

Sales of Wild Fowl, 

Lavatory, use of, 

Rents, .... 

Curragh of Kildare: — 

Rents, . 

Harbours — Kingstown : — 

Dues, .... 

Rents, .... 

Water supplied to Shipping, 

Hire of Plant, 

Sale of Plant and Old Materials, 

Boat Licences, 

Yacht Slip — Use of, and Storage of Yachts 
Howth : — 

Dues, .... 

Rents, 

Boat Licences, 

Sales, .... 

Donaghadee : — 

Rents, .... 

Sales, .... 

Ardglass : — 

Dues, .... 

Rents, .... 

Sales, .... 

Dunmors :— 

Dues, .... 

Rents, . . . . 

Navigations — Maigue : — 

Dues, .... 

Rents, .... 


Carried forward, 


2,055 5 

= 





G84 15 

7 





200 0 

0 





— 



2,940 

1 

0 


787 2 

9 





20 1 

6 





74 6 

0 





55 19 

8 





17 15 

9 





— 

— 

955 

5 

8 


769 5 

10 






92 10 10 







— 

861 

16 

8 



16 11 

0 






11 18 10 






5 0 

0 







— 

33 

9 

10 





0 

13 

8 



1,380 11 

2 






317 17 

8 






142 11 

7 






33 3 

11 






5 2 

6 






78 13 

0 






— 

— 

1,957 

19 

10 



106 11 

0 






317 11 

9 






39 16 

6 






4 12 

G 







— 

468 

11 

9 



11 4 

0 






4 2 

10 







— 

15 

6 

10 



136 13 

10 






8 15 

7 






13 19 

0 







— 

159 

8 

5 



32 13 

1 






78 8 

9 







— 

111 

1 

10 



0 17 

2 






1 0 

0 








1 

17 

2 




7,505 

12 

3 


' 



— 


— 1 

— 



293,133 
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0F Public Works in the Year ended 31st. March, 1910 — continued. 


VOTES AND GRANTS — continued. 

EXPENDITURE — continued. 

I Maintenance I Furniture, i Fuel, Light, 

I and [Fittings, and! Rent and Water, j Totals. Less , Net Charge 1 

Supplies. Utensils. 'Insurance. Cleaning, Ac. Approprin- i against the Vote. ; 

! (Sub-Heads tions , 

i in Aid. 

Sub-Head C. Sub-Head DjSub-Hcad E Sub-Head F. C to G.) ; Sub-Heads C to G. 



£ s. <f. 

£ i. 

* 

£ s. d. 

£ s. d. 

£ s. d. 

£ ft. d. 

£ s. d. I 

£ s. d. 

£ x. d. 

Brought forward, . 

32,397 12 0 

1,074 13 

3> 

1,954 12 5 

13,954 10 8 

57,381 S 4 

918 18 10 

50,482 0 6 j 1 

10.77G 12 2 

35,091 19 1 









1 

. ; A.A. ; and B.) 


Public Works and 
Buildings — con. 











41. Constabulary Temporary 

1,041 13 C 

11 5 

8 

10 0 0 

1 13 0 

1,004 12 2 

14 12 0 

1,050 0 2 j41 



ti (total Prisons Office, . 

8S 10 1 

43 12 

4 

— 

44 3 0 

170 5 5 

- 

170 5 5 .42 



U Reformatory and Indus- 

0 13 0 

14 15 

3 

- 

20 1 4 

41 10 1 


41 10 1 43 



« Dundrum°WiTd““Lima- 

1,125 19 2 

334 17 


A3 10 8 

907 18 n 

2,462 11 9 

6 3 6 

2,456 8 3 44 



r Mctnrh”" nnd 



, 


548 7 4 

1,624 3 2 

0 11 2 

1,617 12 0 MS 



Schools of National F,du- 











ifi. District and Minor Model 

1,900 0 11 

653 15 

0 

- 

1,383 11 11 

3,942 8 4 

168 3 0 

3,774 4 10 ! 16 



(7. SataS Schools, . . 

3,930 7 5 

415 19 

s 

_ 

- 

4,346 7 1 

31 12 9 

4,314 14 4 147 



4S. Teachers' Residences, . 

147 13 S 

— 


— 

- 

147 13 3 

- 

147 13 3 jlS 



19, National Gallery of Ire- 

135 3 5 

19 13 

1 

— 

162 0 2 

317 2 8 

— 

317 2 S 149 



30. Queen’s College, Cork, . 

58S 11 5 

120 12 


23 9 10 

1 7 0 

734 0 10 

10 2 7 

714 18 3 |o0 



31. „ Belfast, 

468 1 5 

149 2 


— 

5 5 2 

622 9 2 

0 10 

613 8 2 51 



52. „ Galway, 

271 13 11 

32 4 

9 

- 

0 0 2 

303 18 10 

5 O 0 

298 18 10 |52 



53. Royal Irish Academy, . 

128 0 1 

13 7 

9 

ll 11 6 

6 9 10 

159 9 2 

- 

150 0 2 53 



51. Customs Buildings, 

820 18 4 

211 8 

3 

3,003 17 9 

501 0 5 

4,537 13 8 

1261 IS S 

3,275 15 O 54 



55. Inland Revenue Buildings 

739 19 0 

399 18 

1 

2,346 15 6 

008 9 2 

4,055 1 9 

345 13 9 

4,309 8 0 55 



56. Post Office Buildings, . 

3,424 8 7 

1,571 4 

0 

— 

940 11 A 

5,942 4 1 

110 17 8 

5,825 6 5 [56 



57. Telegraph Buildings, 

1,051 19 1 

403 18 

5 

- 

161 12 9 

1,677 10 3 

34 10 7 

1,642 19 8 1 57 



35. Temporary Commissions. 

3 13 2 

02 16 

11 

178 15 O 

10 5 » 

255 10 7 

- 

“ “ : 1“ 





5 5 

1 

— 

14 4 3 

35 0 7 

— 

35 O 7 >59 

i 


Office. 

412 7 11 



_ 

_ 

412 7 11 

1 S 5 

410 19 0 no 



serration. 

M. Royal University, 

357 IS 4 

- 


- 

- 

357 18 4 

0 0 7 

357 11 9 id 



K. PhiBsix Park, 


25 10 

4 

- 

527 8 11 

0,127 10 9 

955 5 8 

8,172 5 1 02 | 


63. Inchicore and Long- 

125 15 3 

— 


530 5 11 

2 17 4 

658 IS 6 

SOI 10 8 

-:»> IS ? |03 ' 


61. St. Stephen’s Green Park 

1,412 1 7 

8 12 

11 

— 

23 11 4 

1,444 5 10 

| 33 9 10 

1,410 16 0 16 

1 


63. Curragh of Kildare, 

513 17 3 

- 


- 

- 

: nan » 

1 0 13 3 

513 4 0 ,0 



66. Kingstown Harbour, 

9,615 15 0 

20 10 

3 

— 

368 15 7 

10,005 0 10 

1,057 19 10 




67 Howth Harbour, 

709 0 4 

1 7 

3 

10 0 0 

1 15 6 

722 0 1 

468 11 9 

253 17 4 J07 


65. Donaghadee Harbour, . 

800 9 5 

0 0 

4 

— 

15 0 6 

405 10 3 

15 6 10 

390 12 5 |6 



66. Dunmore Harbour, 

294 1 8 

— 


— 

— 

294 1 8 

111 1 10 

182 19 10 [6 

1 


70. Ardglass Harbour, 

783 13 8 

1 11 

3 

— 

10 1* 9 

795 19 8 

' 159 8 5 

6M 11 3 |7 



71. Sfaigue Navigation, 

36 1 0 

— 


- 

1 10 0 

37 17 0 

1 17 2 

35 19 10 17 







_ 



S3 5 If 

— 

1 83 5 10 7 

'1 


school (Sub-Head G.5. 









| 


Totals, . 

72,363 8 11 1 11,380 

11 

j 11103 4 7 

20,290 6 10 

1115286 13 

[7,505 12 

j 107,781 0 10 I 

| 










1 

107,781 0 10 










1 

(C to G.) 








Carried forward, 

. . 

218,557 13 

35,691 19 1 


Note. — But for the loan o£ Plant from Kingstown Harbour, 
Howtli Harbour, 

Dunmore Harbour, 


the following additional charges would have been incurred on : — 
£221 18s. 4d. 

" .. .. £131 10s. 2d. 
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APPENDIX (H) TO SEVENTY-EIGHTH REPORT OE THE [ 1909 - 1910 . 

An Account showing the Receipts and Expenditure of the Commissioners 


(H 1.)— PARLIAMENTARY 


RECEIPTS — continued . 


£ s . d .\ £ a . d . £ a . ^ 


Brought forward, 


| 293,133 3 0 


1. Public Works and Buildings — continued . 


2. Public Offices Site (Dublin) Act, 1903 (Non-voted ! 
Account) : — 

Received from H. M. Treasury, . . . | 

Refund of Income Tax, 


| *30,000 0 0 
5 7 4 


3 . Railways (Ireland) Acts : — 

(a), (b), (c) and (d) Vote.— Class 1. No. 15. 


Carried forward, . .1 — | — 

’Thto amount is repayable by annuities which are chargeable on Parliamentary Votes 
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SI 


of Public Works in the Year ended 31st March, 1910. — continued. 


VOTES AND GRANTS — continued. 


EXPENDITURE — continued. 


£ s. d. 


£ s. d. £ s. d. 


Brought forward, 

1. Public Buildings — continued. 

Drainage Works : ltiver Shannon, Sub-Head H. 
Belfast Queen’s College: Special Sub-Head Ha. 
Linen Hall, Dublin: Special Sub-Head H5. 

2. Public Offices Site (Dublin) Act, 1903 (Non- voted 

Account) : — 

Paid to Contractors (Contract No. 4), 

Paid to Contractors, Heating and Ventilation 
Contract, 

Paid to Contractors, Mechanical Engineering j 
Laboratory, . . . . ! 

Sundry Payments : Plans, testing boilers, inspec- • 
tion of Stone, &c., . . . . i 

Fees to Architects and Surveyors, 

Clerk of Works: Salary, &c., . . . i 

3. Railways, Ireland: — 

Vote. — Class I. No. 15. 


218,557 13 0 


35,691 19 1 


473 14 7 
794 1 4 
126 2 3 

I 219,951 11 2 


23,562 0 0 | 

2,160 0 0 

3,040 0 0 

52 0 6 
i 1,079 19 4 : 

248 3 0, 

i 30,142 2 10 


(a) Repayments to County Councils under Tramways 
and Public Companies Act, 1883. 

County. Railway. 


Cavan, . 

. Cavan and Leitrim, 

Clare, . 

. South Clare, 

. West Clare, 

Cork, . 

Cork and Musketry, 


. Donoughmore Extension, 


. Schull and Skibbereen, 

,, 

. Timoleague and Courfcmaosherry 

Dublin, . 

. Dublin and Blessington, 

Fermanagh, 

Clogher Valley, 

Galway, 

. Loughrea and Attymon, 

Kerry, . 

. Headford and Kenmave, 

. Killorglin and Valentia, 

Leitrim, 

. Cavan and Leitrim, 

Mayo, . 

. Claremorris and Swineford, 

. Ballinrobe and Claremorris, 

” ■ 

. Athenry and Tuam (Extension 
to Claremorris), 

Sligo, . 

. Collooney and Swineford, 

Tyrone,. 

. Clogher Valley, 

Wicklow, 

. Dublin and Blessington, 


(b) Instalments of Annuities in repayment of Ad- 

vances by National Debt Commissioners to 
31st December, 1908, 

(£115,833) under Tramways Act, 1895, 

(c) Do. do. 

(£513,000) under Railways Act, 1896, and 
Marine Works (Ireland) Act, 1902, 

(d) Cork City Railway. — Instalment of total Grant 

of £25,000, towards cost of construction , &e., 
authorised by Cork City Railways Act, 1900 


Carried forward, 



792 13 10 



1,987 19 7 i 




3,161 13 9 j 




630 8 11 




600 0 0 



1,140 0 0 ; 

— 

700 0 0, 

— 

303 12 4 

— 

411 0 8 

— 

830 3 1 


— 

1,200 0 0 


— 

1,400 0 0 


— 

2,930 11 4 


— 

245 11 8 


— | 

1,503 19 1 




667 11 11 




134 11 3 




2,055 3 4 


— 

303 12 4 


1 

20,998 18 1 


1 - 

3,110 12 0 


- 

26,696 13 6 

| 


8,333 6 8 


. _ 


59,139 5 3 


- 

344,924 18 4 
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APPENDIX (H) TO SEVENTY-EIGHTH REPORT OF THE [1909-1910. 

An Account showing the Receipts and Expenditure of the Commissioners 

(H 1.)— PARLIAMENTARY 


RECEIPTS — continued. 


£ s. d. £ s. d. £ s. d. 


Brought forward, 


391,633 10 4 


. Railways Act, 1896, and Marine Works Act, 1902 
(Non- voted Account): — 

Received from National Debt Commissioners, . ; 
,, in respect of Traffic Receipts, . 
Letterkenny and Burtonport Railway. — Sale of rails, | 


* 10,000 0 0 
1,717 2 0 
4 10 0 


Marine Works Act, 1902. 


Transfer from Votes. No. 38. Class II. Pre- 
liminary Expenses on certain Works, 


5. Office of Public Works. Class II. Vote No. c 
Vote, ..... 


6. Adjustments affecting the Votes or Accounts for 
1908-9. 


Public Works and Buildings. 
Sundry Buildings : — 


Purchase of Sites, 
New Works, 
Maintenance, 
Furniture, 

Rents, 

Fuel, 


Office of Public Works : 

Travelling Expenses, 
Incidental Expenses, 
Land Improvement, &c., 
Appropriations in Aid, 


55 8 6 
102 2 71 
664 4 7 ! 
114 ' 

5 10 4 



116 8 2 


448,456 10 0 j 


* This amount is repayable by annuities which are chargeable on Parliamentary votes. 
Office of Public Works, Dublin 
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Public Works in the Year ended 31st March, 1910- -continued. 


VOTES AND GRANTS — continued. 

EXPENDITURE — continued. 

Brought forward, . ; 

4. Railways Act, 1896, and Marine Works Act, 1902 j 
(Non-voted Account) : — 

Railways Act, 1896 : 

Buncrana and Carndonagh Railway, 

Letterkenny and Burtonport ,, 

Coach and Steamer Services : 

Sligo and Belmullet Steamer, 

General Charges, 


Marine Works Act, 1902: 

Liscannor, Co. Clare, 

Cleggan, Co. Galway, (Work No. 2), 
Renard Point, Co. Kerry, . 

Gortnasate, Co. Donegal, . 

Downies Bay, Co. Donegal (Work No. 2). 
General Charges, 


I 5. Office of Public Works. Class II. Vote No. 38: — 
Salaries, ...... 

Travelling Expenses, .... 

Incidental do., 

Land Improvement Act and Land Law Act, 1881, 
Loans Expenses, . 


Less Appropriations in Aid, 
Net Charge against the Vote, 


6. Adjustments affecting the Votes or Accounts for i 
1908-9. 

Public Works and Buildings. 

Sundry Buildings : — 

New Works, . . 

Maintenance, . 

Furniture , .... 

Rents, ....■• 

Fuel, ....... 

Kingstown Harbour. — Special, . . J 

Appropriations in Aid, . . . . 

. 

Office of Public Works: — 

Salaries, . . . . 

Travelling Expenses, ... 
Incidental Expenses, 

Land Improvement, Ac., Loans, 

Appropriations in Aid, . . . . | 


Balance — Cash, .... 

Imprests .... 
Grants undrawn from the Exchequer, 



£ s. d. i £ «. d. 

344,924 18 4 


_ 

3,534 8 10 . 

1 

9 7 6 


3,543 16 4 


84 17 ft 

- i 

3,445 17 6 ; 


1,527 3 8 i 

- 

17 15 5 j 


2,421 4 1 | 

— 

67 9 0 1 

1 



__ 

33,528 11 6 

— 

3.178 12 4 

— 

388 0 4 

- 

8,763 8 4 


45,858 12 6 

- 

3,401 10 5 


- 


64 7 3 


55 2 0 
13 14 7 
GOO lfi 0 
26 14 9 


760 8 


7 


6 

4 

11 

0 

15 

1 

20.348 

17 

1 

1 

3 

850 

0 

0 

28,000 

0 

0 


7 0 0 
399,257 12 9 


49,198 17 3 
448,456 10 0 


J. L. Collins, Accountant. 
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84 APPENDIX (H) TO SEVENTH -EIGHTH REPORT OF THE [1909-1910. 


(H 2.) — An Account showing the Receipts and Expenditure of the Commissioners 

PUBLIC WORKS LOANS 

I 

£ *• < l - ' £ *. ,i. 

To Balance, 1st April, 1909, .... — i 26,990 7 2 

,, Public Works Loans: — 

Vote of Credit 1908-1909, £700,000 — National Debt 

Commissioners, . 80,000 0 0 

„ 1909-1910, £600, 000-National Debt 

Commissioners, . . 200,000 0 0 j 


— 280,000 0 0 



Office of Public Works, Dublin. 
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of Public Works in the Year ended 31at March, 1910. 
ADVANCES. 



By Public Works Loans: — 

Amount advanced on Loans, viz. : — 


County Councils, ... 

lloads and Bridges, .... 

Quarries, Mines, and Miscellaneous, 

Harbours, Docks, &c., . 

Housing of the Working Classes, 

Glebe Loans, 33 & 34 Vie., c. 112, 

Public Health, 37 & 38 Vic., c. 93, 

Land Improvement Preliminaries, 

Lunatic Asylums Buildings, 1 & 2 Geo. IV., c. 33, 
Labourers Acts, . 

Land Improvement, 10 Vic., c. 32, &c., 

National School Teachers’ Eesidences, . 
Dispensary Houses, .... 
Workhouse Buildings, &c., 

Acquisition of Small Dwellings, . 

Non-Vested Schools and Training Colleges, 

Land Law, 44 & 45 Vic., c. 49, s. 31, 

Agriculture and Technical Instruction Act, 1899, 


6,822 19 
3,000 0 
25,000 0 
4,595 0 
26,949 18 
10,585 0 
80,573 8 
2,500 0 
30,885 8 
3,962 0 
47,060 0 
4,531 10 
3,495 0 
5,375 0 
4,494 0 
425 0 
30,244 0 
2,735 0 


0 , 

0 

0 : 

6 ; 

0 

o i 

o i 
o i 
6 | 

0 

0 

o I 
0 
0 

0 I 

— ; 293,233 






, ! 


i 

i 

13,763 1 11 

Balance unissued, - 



306,996 7 2 


J. L. COLLINS, Accountant. 
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86 APPENDIX (H) TO SEVENTY-EIGHTH REPORT OF THE [1909-1910. 

(H 3.) — An Account showing the Receipts and Expenditure of the Commissioners 

PUBLIC WORKS LOANS 


To Balance, 1st April, 1909: — 

("Public Works Loans, j # 8 

1 ’ ( Interest, £6,647 19 2 

) Church Fund Loans. ! Principal, £30 7 0 

V. 1 Interest, £3 6 2 


,, Public Works Loans: — 


Amounts received in repayment: — 

County Councils, .... 

Local Boards, ..... 
Roads and Bridges, 

Inland Navigations, .... 
Public Buildings, 

Railways, .... 

Quarries, Mines, and Miscellaneous, 

Harbours, Docks, &c., .... 

Agriculture and Technical Instruction Act, 1899, 
Labourers’ Dwellings in Towns, 

Artisans’ Dwellings , 

Housing of the Working Classes, 

Glebe Loans, . 

Public Health, ..... 
River Drainage Maintenance, 29 & 30 Vic., c. 49, 
River Drainage, 26 & 27 Vic., c. 88, . 

Loans per Act 57 Geo. III., c. 34, 

Land Improvement "Preliminary Expenses, 
Lunatic Asylums Buildings, 

Labourers Acts, 


&c., 


Land Improvement Loans, 

National School Teachers’ Residences, . 
Dispensary Houses, 

Workhouse Buildings, 

Acquisition of Small Dwellings, . 

Non- Vested Schools and Training Colleges, 
Land Law, 44 & 45 Vic., c. 49, s. 31, 

Land Act Loans, S3 & 34 Vic., c. 46, 

Seed Supply Act, 1908, . 


To Church Fund Loans : — 
Land Improvement, 
Sanitary, 

Arterial Drainage, 


. Repayments 

(Principal and 
Interest). 

Totals. t 

£ s. 

</. 

£ *. 

d. 1 

! 21,037 4 

8 1 

21,070 18 

4 

S3 13 

8j 



12,984 3 

6 



2,456 11 

9 



59 3 

6 



274 19 

8 



1,749 12 

10 



10,298 19 

4 



15,941 1 

1 



19,032 10 

0 



1,572 17 

0 



4,331 19 

0 



682 7 

8 



38,699 4 

5 



26,443 11 

0 


1 

136,522 16 

8 



1,850 2 

10 



45,145 18 

4 



180 0 

0 



2,204 15 

3 


| 

75,740 5 

2 



130,219 13 

8 



93,343 2 

3 



13,125 16 

4 



9,437 5 

2 



12,135 13 

11 


J 

4,659 3 

0 



6,052 7 

7 



56,074 19 

9 


| 

14,481 0 

1 



29,870 8 

11 

765,570 9 

8 j 



29,727 16 

6 



1,155 13 

10 



5ft 9 

(i 

30,938 19 

4 





817,580 7 

4 


,(H 4).— LAND IMPROVEMENT 



£ s. d. 


RECEIPTS. 



Balance from last Account, 



Amount received from Proprietors in Repayment of Preliminary 



Expenses, 


2,191 15 1 

■ » i. ,, Loans Advances, 

— 

2,500 0 0 



5,078 0 2 


Office, of Public Works, Dublin. 
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of Public Works in the Year ended 31st March, 1910. 

repayments. 


87 


£ s. d. £ *. d. 


I 


By amount transferred to National Debt Commissioners, 

By amount transferred to Irish Land Commissioners, 

.' „ , , r ^Principal, £1.151 7 6( 

| Public Works Loans, 1Inter ^ £ 8 48 s 01 i 

By Balance, < 

I Church Fund Loans, j Principal, 8 6) 

[ ( Interest, 12 1 10) 

1,999 12 6 1 
23 10 4 

j 

784,608 1 10 
30,949 2 8 

2,023 2 10 

| 

817,580 7 4 

PRELIMINARIES, 1909-1910. 




£ s. d. 

£ ». d. 

EXPENDITURE. 



! Amount paid for Preliminary Investigations, Advertising, 


| 

Scrivenery, Ac , 

— 

2,296 14 9 

Amount transferred to Loans Repayments, 

— 

2,204 15 3 

Balance, ........ 

— 

571 10 2 



! 6,073 0 2 


J. L COLLINS, Accountant. 
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88 APPENDIX (H) TO SEVENTY-EIGHTH REPORT OP THE [1909-1910. 


(H 5.)— SEA FISHERIES 

An Account showing the Receipts and Expenditure by the Commissioners op Public Works 


RECEIPTS. 


£ s. d. 


Balance from last Account, . . • • — 

Porta vogie Pier — contribution received from Ireland Development 

Grant 2716 0 0 

,, ,, Timber logs sold, . . . . 4 2 10 


3,178 5 8 ‘ 


2,720 2 10 


Office of Public Works, Dublin. 


(H 6.) — An Account showing the Receipts and Expenditure by the Commissioners 

MISCELLANEOUS 


£ s. d. \ £ 8. d. £ 8. d. , 


To Balance from last Account, 


5,984 17 8 


1. Deposits for Preliminary Expenses of Loans, 
&c. : — 

Received, . 


728 8 1 ; 


i 


2. Railway and other Arbitration Expenses, ; 
14 & 15 Vic., c. 70:— 

Received from Railway Companies and others, 
to meet Expenses of Arbitrations, 


158 15 7 


3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, 
&c. : — 


55 0 0 


Carried forward, 


3,927 1 4 I 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


(IRELAND) ACT, 1883. 

(Ireland), during the Year ended 31st March, 1910, pursuant to Act 46 A 47 Victoria, cap. 26. 


EXPENDITURE. 


£ s. d. i 


£ s. d. 


Piers — Works — 


Portavogie, 


Balance, 


2,560 8 6 


_ 3,338 0 0 

! 5,898 8 6 

J. L. Collins, Accountant. 


op Purlic Works, Ireland, during the Year ended 31st March, 1910. 
SERVICES. 


EXPENDITURE. 



£ 


1. Deposits for Preliminary Expenses of Loans, 
Ac. : — 

Paid, . 


742 1 0 


2. Railway and other Arbitration Expenses, 
14 A 15 Vic., c. 70: — 

Paid to Arbitrators, Ac., 


3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, ; 
Ac. : — 

Paid on account of Eees, Ac., . 


Carried forward, 


911 12 3 


« 
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90 APPENDIX (H) TO SEVENTY-EIGHTH REPORT OF THE [1909-1910 

(H 6.) — An Account showing the Beceipts and Expenditure of the Commissioners 

MISCELLANEOUS 


BECEIPTS — continued. 
Brought forward, 


4. Inland Navigation : — 

Shannon Biver: — 
Bents, 

Tolls, 


Sundries : — 

Sale of Materials, Hire of Plant, Dredging, 
&c., . 


5. Telephone Capital: — 

Reimbursement of Expenditure — H.M. Post- 
master-General, . 


6. National Monuments, 32 & 33 Vic., c. 42, and 
55 & 56 Vic., c. 46: — 

Dividends on Stock, &c., 

Sale of Materials — Athassel Abbey, 

License for doorway — Ennis Abbey, 


Carried forward. 


£ s. d. ' £ s. d. 


2,483 15 0 
3,131 9 9 


873 9 4 
0 12 0 
0 0 6 


& 8. d. 

6,927 1 4 I 


5,732 8 3 


_ I 15,148 11 5 
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1909-1910.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

of Public Works in the Year ended 31st March, 1910. 

SERVICES — continued. 


EXPENDITURE — continued. 

Brought forward, 

4. Inland Navigation: — 

Shannon River: — 


91 


Limerick 

Killaloc 

Upper Shannon 


Salaries’ Travel- 
ling and In- 
cidental Expenses 
of Staff. 


£ s. d. 
414 2 7 
122 18 4 
561 9 5 


Repairs of Lock- 
Houses, Gates, 
Bridges and 
Masonry. 


Repairs of Roads, 
Banks, Paths, 
Drains and 
Dredging. 


£ 8. d. 

253 11 1 
269 14 6 
631 0 6 


£ s. d. • 

192 11 10 ; 
267 9 9 
422 4 


l s. d. 

£ 8 . 1 

... 

911 12 

Total. 


£ s. d. 
)60 5 6 



9 ; IS 


660 2 7 
2 9 


General Charges : — _ 

Superintendent’s Salary and Travelling Ex- 
penses, Repairs and Renewals of Buoys and 
Piles, Boats and Barges, Taxes, 


5. Telephone Capital: — 

Constructional work at Post Offices : 

Athy, 

Blackroek, 

Navan, 

Tullamore, 

Killamey, 

! 6. National Monuments, 32 & 33 Vic., c. 42, and | 
55 & 56 Vic., o. 46:— 

j General Charges: — 1 

Salary and Travelling Expenses of Inspector of 
National Monuments, and Clerk of Works, 
Caretakers’ Wages, Incidents, &c., 

Invested in purchase of stock, 


I 3,503 10 10 ' 


2,017 18 5 


120 0 0 
918 0 0 
242 0 0 
85 0 0 
245 0 0 


5,521 9 3 


1,610 0 0 


324 10 

1,000 0 0 


- 


Works : — 

Athassell Abbey, 

Ballintaggart Ogham Circle, 

Clones Cross, 

Donaghmore Church, 

Drumlane Church and Tower, 

Fenagh Abbey, 

Ferns Monastery, 

Glendalough 
Holycross Monastery, 

Jerpoint Abbey, 

Kilcrea Abbey, 

Kilmalkedar, 

Mellifont Abbey, 

Monasterboice, 

Rattass Abbey, 

Rock of Cashel, 

Roscrea Church and Tower, 

Ross Abbey 
St. Bridget’s Church, 

St. Columb’s House, Kells, 

St. Francis Abbey, Kilkenny, 

St. Kieran’s Church, Clear Island, 
St. Molaga’s Church, 

Skreen Church, 

Timoleague Church and Abbey, 
Titeskin Church, 


Carried forward, 


46 8 !), 

0 4 0 : 

0 2 6 i 
8 2 2 j 
0 7 

0 9 

3 0 

1 10 
5 0 

12 13 6 | 
282 15 0 I 
0 5 0 1 
0 15 0 I 

4 H 0 I 
34 3 
37 3 
12 0 

5 

7 0 
0 

3 17 0 j 
0 7 0 ! 
0 9 6 1 
20 0 
56 3 
0 12 


0 

0 I 

°o 

6 
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92 APPENDIX (H) TO SEVENTY-EIGHTH REPORT OF THE [1909-1910 
(H 6.) — An Account showing the .Receipts and Expenditure op the Commissioners 


MISCELLANEOUS 



£ s. d. 

£ s. d. 

£ si 

RECEIPTS — continued. 




Brought forward, 

“ 

- 

15,143 11 5 1 

7. Linen Hall, 41 Vic., c. 1: — 




Rents, Ac., received, 

— 

70 0 0 


Transfer from Votes, Subhead Hi?., . 

— 

126 2 3 





196 2 3 

8 . Southern Railway : — 




Revenue, after deduction of Working Com- 




pany’s charge, Rent of Thurles Station, and 




Telegraph Rent,' for period ended 31st De- 




eember, 1909. .... 

— 

3,390 12 3 


Amount received for pavment of Baronial 




Guaranteed Dividends, 

— 

3,145 0 0 





6,535 12 3 

9. Letterkenny Railway : — 




Revenue (after deduction of Working Com- 




pany’s charge), for period 1st January, 1909 




— 31st December, 1909, 



1,653 17 11 

10. Ireland Development Grant: — 




Government Dredger: — 




Received for Hire, .... 

— 

704 17 10 


Tralee and Dingle Railway: — 



1 

Received from Grant, 

9,000 0 0 



Received from Votes, Class II. (B.) for trails- 




fer of charge for Travelling Expenses, 

6 4 11 

9,006 4 11 





9,711 2 9 | 

11. Light Railways Surplus Revenue Account: — 

- 


- 1 

12. Sundry Accounts: — 



I 

Curragh of Kildare — Rents, 

_ 

201 9 9 


Land Commission (Church Property Depart- 




ment), ..... 

— 

202 4 0 


Chief Secretary’s Gardens, 

— 

500 2 0 


Board of Admiralty, .... 

— 

21 19 G 


Loans Insurance, .... 

— 

1,090 13 10 

I 

Income Tax, ..... 

— 

979 0 3 


Contractors’ Deposits lodged with Tenders, 

— 

97 4 0 


Drainage Works — Closing Account, • . 



25 9 6 


Railways (Ireland) Act, 1896 — Traffic Receipts, 

— 

1,717 2 0 


Marine Works Act, 1902 — Maintenance Fund, . 



451 11 6 


Temporary Receipts for Loans, Voted Services, 




&e., and Non-certified Marine Works. 


1,723 17 2 





7,019 13 6 

12a. Downie’s Bay Marine Work, No. 3: — 

- 

_ 

- 

13. Belfast Queen’s College: — 




Transferred from Votes — Class I., (Sub-head 



« 

Ha), . . 

_u 

794 1 4 


Transfer (Unexpended Balance), 

— 

0 6 4 





794 7 8 j 

14. National School Grants: — 




Local Contributions, .... 

- 

- 

63 11 8 




41,117 19 5 


Office of Public Works, Dublin. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



1909-1910.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

of Public Works in the Year ended 31sb March, 1910. 

SERVICES — continued. 


— r 

£ s. d. 

£ s. d. 

k s. d. 

EXPENDITURE — continued. 

Brought forward, 

- 

- 

9,911 3 3 

7. Linen Hall, 41 Vic., c. 1 : — 
Rent paid, . 

Maintenance, Repairs, Ac., 

- 

140 5 4 
50 7 5 

190 12 9 

8. Southern Railway: — 

Interest on Loan, . . • 

General Charges, . . • | 

Dividends on Baronial Guaranteed Stock (year : 
to 31st December, 1909), 

- 

2,800 0 0 
529 18 11 

3,145 0 0 

6,474 18 11 

1 9. Letterkf.nny Railway: — 
j Interest on Loan, • 

General Charges, .... 

— 

1,700 0 0 
168 17 9 

1,868 17 9 

10. Ireland Development Grant: — 

1 Government Dredger : — 

Maintenance, Wages, Ac., 

Tralee and Dingle Railway : — 

Deviation Work, Acquisition of Land, Ac., 



545 8 7 
6,494 3 0 

7,039 11 7 

11. Light Railways— Surplus Revenue Account:— 
i Expenses— Agents’ Salary and Travelling Ex- 



156 3 1 

penses, Ac., . 





12. Sundry Accounts: — „ . . I 

Curragh of Kildare— Payment to Commissioners 
of Woods and Forests, . • 

1 Land Commission (Church Property Depart- 
ment), . 

Chief Secretary's Gardens, 

Loans Insurance, 

Income Tax, . 

Board of Admiralty , • • 

Contractors’ Deposits refunded, Ac., • • 

Drainage Works— Closing Account, Paid to His 
Majesty’s Exchequer, • • • 

Railways (Ireland) Act, 1896— Traffic Receipts 
— Transfer in Aid of Grant, • • 

Marine Works Act, 1902— Maintenance Fund, . 
Temporary Receipts discharged (Loans \ otecl 
Services, Ac., and Non-certified Marine 
Works), • • 


204 19 0 j 
571 3 5 ; 
1,136 6 6 I 
1,024 5 5 
46 10 10 
138 4 0 


1,717 2 0 
912 16 1 


1,706 16 0 


12a. Downie’s Bay Marine Work, No. 3:- 
Paid on Account of Contract, . 


13. Belfast Queen’s College: — 
Transfer, 


14. National School Grants : — 

Balance, . J Imprests, 

( Cash, 


35 0 0 
7,441 4 0 


33,641 15 5 
7,476 4 0 


J. L. Collins, Accountant. 
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(APPENDIX (H) TO SEVENTY-EIGHTH REPORT OF THE [1909-1910. 

(H 7.)— Arterial Drainage.- 
These Works are executed by District Boards in 
Schedule. — Abstract of Final Awards, and Receipts 






of 

p £l 

Increase 

in the i 

Amount of 








payable 











half-yearly. 





been Drained 
or Improved. 
Statute Measure 

Drainage, 
including 
Interest, &c. 

caused by ' 
Drainage. I 

to repay Cost, 
with Interest, 
after deducting 
Redemptions. 

l?5 




A. 

B. P. 

£ B. 

d. 

£ 

*. 

d.\ 

£ t. d. 


Athboy River, 

Meath, 

4th April, 1869, . j 

1,388 

0 27 

8 0 

5 

509 

16 

6 

a- 

a 

Ballinacourty, 

Limerick, . 

2nd Oct., 1875, . 

179 

0 5 

7 1 

8 

82 

5 

1 ; 

{ r 

0 

Ballyadams, . . . 

Queen’s, . 

9th Oct., 1883, . ' 

833 

2 0 

4 5 

8 

204 

15 

0 

27 6 2 

42 

Bally coiliton. 

Tipperary, . . j 

9th Oct., 1891, . 

287 

1 19 

4 14 

0 

93 

7 

8 

f 36 16 9 

9 

Ballynacarrig, 

King’s and Queen’s, 

9th April, 1868, . 

2,502 

1 23 

2 7 


516 





Bailyteigue & Kilmore, . 

Wexford, . 

9th Oct., 1888, 

3,032 

3 22 

3 9 

10 

1,335 

4 

9 

311 13 2 

28 

Baltracey, 

Kildare, . 

13th Mar., 1875, . 

1,955 

2 30 

4 0 

5 

568 

4 

3 

{ *- 


Barnakyle, 

Limerick, . . . ; 

3rd April, 1883, . 

1,017 

1 32 

9 15 

1 

607 

19 

9 

137 15 li 












L 29 8 3 

18 

Boolinarrig, . 

King’s, 

27th Mar., 1875, . 

926 

3 20 


1 

197 

12 


/ 0— 

a 









a 

Brickey River, 

Waterford, 

20th Sept., 1870, . 

820 

1 20 

6 4 

3 






Bride River, . 

Cork, 

9th Oct., 1882, . 

1,269 

3 4 

6 15 

8 

531 

3 

2 

97 13 D 

37 

Bunkey, 

Limerick, . 

8th Oct., 1898, . 

868 

1 20 

1 19 

2 

138 

2 

5 

{ 21 11 4 

21 

Camoge, 

Limerick, . 

25tlx Sept., 1876, 

1,260 

3 0 


1 






Carrigrohane, &c., . 

Cork, 

2nd April, 1900, . 

024 

2 20 

7 12 

1 






Cashen, 

Kerry, 

9th Oct., 1890, 

4,784 

2 19 

2 2 






32 

Clodiagh River, 


30th May;- 1872, . 

1,657 

1 4 

4 3 

7 





Connell, 
Currygrane, . 

19th Jan., 1870, . 

747 









Longford, 

9th Oct., 1882, . 

114 

3 37 

5 9 

4 

27 

14 

1 

7 9 0 

37 

Derrinlough, . 

King’s, 

8th Oct., 1874, . 

622 

0 30 

3 0 

5 

143 

16 

4 

{ 2T : 

• 

Doohyle, 

Limeriek, . 

9th Oct., 1871, . 

409 

2 32 

0 2 

7 

145 

0 

2 

1 _ 

a 

Douglas River, 

Carlow, 

31st Mar., 1875, . 

3,088 

2 0 

4 7 

3 

922 

18 

0 

{ £ 

“ 

Dunderry, 

Meath, 

8th Oct., 1907, . 

1,657 

1 34 

5 1 

8 





00 

Farney Bridge, 

Roscommon, 

20th Mar., 1872, . 

3,395 

3 12 








Tipperary, 

31st Mar., 1908, . 

540 

2 20 

1 6 

10 

47 

11 

0 

23 11 0 

40 

Follistown, 

Meath, 

9th Oct., 1888, . 

201 

3 32 

6 2 

1 

59 

9 

s 


4 

Do., 

Do., 

9th Oot., 1891, . 

— 


— 


_ 




a 

Frankford River, . 

King’s, 

27th Mar., 1875, . 

1,204 

2 0 

6 5 

3 

414 

16 

0 



Do., 

Do., 

4th April, 1884, . 

- 


_ 


_ 



8 15 7 

4 

Garristown and Delvin, . 

Meath and Dublin, 

3rd April, 1882, . 

1,034 

1 25 

4 11 

4 

401 

3 

0 

| Ji 

a 

Glasheen, 

Cork, 

4th April, 1889. . 

133 

1 0 

10 9 

4 

111 

15 

3 

31 15 10 

3 

Greanagli, 

Limerick, . 

4th April, 1890, . 

2,250 

3 24 

5 9 

4 

544 

9 

0 

160 2 10 

31 

Gully, .... 

Queen’s, . 

4th Oct., 1873, . 

1,064 

0 10 

4 4 

11 

242 

13 

9 

{ - 


Gully. Upper, 

Queen’s, . 

14th Mar., 1876, . 

508 

1 18 

4 13 

7 

129 

12 

2 

'r 22 is 8 

18 

Hogan’s Pass, 

: Tipperary, 

9th Oct., 1886, . 

865 

i 29 

5 13 

0 

288 

13 

10 

91 1 3 

24 

Inny, Upper, . . -j 

Meath, Westmeath, 
| Longford, & Cavan, 

f4th April, 1881, . 

J 

11,675 

2 7 

7 8 

3 

2,780 

2 

4 

1,480 6 11 

33 

Island Lakes and Glore 

' ■ ■ 

2nd April, 1875, . 

1,457 

0 32 

6 16 

6 

443 

5 

6 

31 16 1 

15 


Carried forward. 


55,280 

2 7 



15,330 

10 

5 

3,073 19 2 

' 


a These charges have expired. 
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1909-1910.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 90 

26 & 27 Vic., c. 88, Sec. 

accordance with the Provisions of the above Acts, 
thereon, for the Year ended 31st March. 1910. 


Receipts (Principal anil Interest). 


inoluding^intercst 


Public Works, 
or refunded by 
Drainage Board. 


£ 


d. 1 

£ s. 

d. 


£ 


“ 

* 

£ 

a. 

d. 

£ 


d. 

£ 

5. 

d. 


11,141 

16 

2 

- 



11,141 

16 

2 

15,952 

14 

5 

- 



15,952 

14 

5 

Attaboy River. 

i 1,208 

3 

10 

- 



1,268 

3 

10 

1,775 

11 

0 

- 



1,775 

11 

9 

Ballinacourty. 

P 3,060 

8 

0 

89 

10 

0 

3,570 

18 

0 

4,777 

3 

3 

54 

12 

4 

4,831 

15 

7 

Ballyadams. 

1,491 

8 

o! 

r 67 
1-60 

10 

0 

° ! 
o i 

l 1,357 

18 

0 

1,707 

10 

8 

66 

0 

8 

1,773 

11 

4 

Ballycolliton. 

5,975 

9 





5,075 

9 

i 

8,461 

10 

1 

_ 



8,461 

10 

1 

Ballynncarrig. 

13,741 

5 

0 

■ — 



13,741 

6 

•0 

12,476 

10 

11 

543 

18 

0 

13,020 

8 

L 

Ballyteiguo and Kilmore. 

^ 8,211 

1 

2 

350 

15 

2 1 

7,860 

6 

0 

11,532 

6 

5 

35 

11 

7 

11,567 

IS 

0 

Baltraeoy, 

I 8,186 
jj *2,350 

17 

0 

9 

0 

teoo 

12 

7 

7,577 

2,350 

5 

0 

§ 

11,051. 

2,143 

16 

0 

9 

4 

278 

9 

9 

4 

0 

11,330 

2,198 

6 

9 

1 

4 

^Barnakyle. 

' i 3,107 

2 

4 

— 



3,107 

2 

4 

4,346 

6 

5 

- 



4,346 

6 

5 

Boolinarrig. 


12 





4,323 

12 


6,103 

14 

7 

_ 



6,163 

14 

7 

Brickey River. 

8,721 

8 

3 

106 

2 

6 

8,615 

5 

» 

10,140 

10 

1 

195 

0 

10 

10,335 

16 

11 

Bride River. 

\ 1,763 

8 

0 

60 

0 

0 

1,713 

8 

0 

1,811 

18 

9 

43 

2 

8 

1,855 

1 

5 

Bunkey. 







11,545 

19 

6 

17,987 

IS 


769 

16 

4 

18,757 

14 

10 

Camoge. 

J4.749 

10 





4,749 

10 

9 

2,011 

9 

1 

236 

12 

10 

2,248 

1 

11 

Carrigrohn.no, &c. 







10,054 

16 

0 

11,045 

17 


1,387 

4 

4 




Cashen. 







0,938 

11 


9,801 

9 

3 




9,861 

9 

3 

Clodiagh River. 







2,482 

13 

0 

3,533 

1 

3 




3,533 

1 

3 

Connell. 

628 

15 

° 

— 



628 

15 

0 

755 

18 

11 

21 

4 

10 

777 

3 

9 1 

Curry grane. 

^ 2,105 

12 

9 

40 

0 

» 

2,065 

12 

9 

2,950 

0 

1 

- 



2,950 

0 

1 

Derrinlough. 

2,513 

6 

0 

— 



2,513 

6 

0 

2,216 

5 

« 

- 



2,216 

5 

6 1 

Doohyle. 

j. 13,663 

6 

8 

190 

0 

0 

13,473 

6 

8 

19,591 

11 

1 

- 



19,591 

11 

1 

Douglas River. 

8,596 






8,417 

14 

1 

784 

16 

10 

410 

16 

8 

1,195 

13 

6 

Dunderry. 






0 


17 

0 

22,009 

8 

« 







Elpliin. 

724 

11 

7 



724 

11 

7 

41 

14 


o2 

9 

10 




Farnoy Bridge. 

i 1,031 

12 

0 

— 



1,031 

12 

0 

1,398 

3 

3 

15 

10 

8 

1,413 

13 

11 

Follistown. 

403 

13 

0 

45 

0 

0 

358 

13 

0 

471 

11 

6 

- 



471 

11 

0 

Do. 

i 6,746 

8 

4 

80 

0 

0 

6,666 

8 

4 

9,604 

9 

2 

- 



9,004 

9 

2 

Frankford River. 

875 

17 

4 

_ 



875 

17 

4 

1,117 

1 

3 

17 

9 

10 

1,136 11 

1 

Do. 

; i- 4,948 

15 

0 

225 

0 

0 

4,723 

15 

0 

6,920 

10 

5 

163 

18 

11 

7,084 

9 

4 

Garristown and Delvin. 

i- 1,394 

19 

0 




1,394 

19 

0 

1,654 

2 

6 

63 

11 

8 

1,717 

14 

2 

Glasheen. 

13,391 



J 513 

0 

0 


14 

6 

14,365 

15 

0 

326 

16 

2 

14,692 

11 

2 

Greanagh. 



\ t“75 



J ’ 












Gully. 

> 4,517 

11 

6 




4,517 

11 

6 

6,4S2 

7 

2 

- 



6,482 

7 

- 

2,447 

15 

2 

70 

0 

0 

2,377 

15 

2 

3,659 

6 

3 

37 

7 

5 

3,690 

13 

8 

Gully, Upper. 

5,356 

12 

0 

f 214 

1 f300 

4 

0 

0 

0 

i 4,842 

8 

0 

6,059 

2 

11 

457 

0 

3 

6,516 

3 

2 

Hogan’s Pass. 

92,496 

5 

6 

J 2,192 
1 f3,750 

13 

0 

6 

0 

l 86,553 

12 

0 

110,317 

5 

5 

3,249 

12 

0 

113,560 

17 

5 

Inny, Upper. 

8,704 

13 

7 

J 215 

\ tl 50 

0 

0 

0 

0 

l 8,339 

13 

7 

13,984 

6 

9 

167 

18 

8 

14,152 

5 

5 

>Island Lakes and Glore 
J River. 

/ 294,052 
*2,360 

1 

0 

7 

0 

j- 10,736 

19 

0 

285,665 

2 

7 

361,164 

7 

1 

8,650 

0 

10 

369,814 

7 

11 



the county and paid over to Drainage Board . 
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APPENDIX (H) TO SEVENTY-EIGHTH REPORT OF THE [1909-1910. 


(H 7.)— Arterial Drainaoe.- 
These Works are executed by District Boards in 


Schedule. — Abstract of Final Awards, and Receipts 





Iren 

of 


Cost per 



* 

Amount ol 


|| 






Pro 




payable 





Date wlicii^ Awards 










Districts. 









to repay Cost, 
with Interest. 





or Improved. 
Statute Measure. 


caused by 


".SB 




Interest, Ac. 



Redemptions. 

siij 




A. 

R. 

p. 

£ 

f. 

d. 

£ 

a. 

d. 

£ a. 

d. 



Brought forward, . 


55,280 

2 

7 


~ 


15,330 

10 

5 

3,073 19 

2 


Kildare, 

Kildare, . 

29th Sept., 1877, . 

2,347 

3 

30 

3 

11 

0 

500 

7 

10 

{ '■ 


; 

Killard, 

Cork, 

9th Oct., 1894, . 

201 

1 

0 

9 

4 

1 

153 

15 

3 

45 19 

10 

40 

Kilmastulla, . 

Tipperary, 

20th July, 1870, . 

1,081 

1 

18 

0 

10 

7 

582 

12 





Laracor, 

Meath, 

3rd April, 1880, . 

879 

1 


7 

0 

7 

204 

12 

10 

75 5 

5 

30 

Lerr River, 

Kildare and Carlow, . 

! 9th Oct., 1885, 

1,684 

3 

20 

10 

8 

11 

1130 

° 

0 

91 3 

5 

47 

Lough Erne, . . 

Cavan, Donegal, Fer- 1 
managh, & Monaghan, j 
Do., 

4th April, 1891, 

15,327 

0 

36 

11 

10 

11 

4,710 

11 

0 

2,571 19 

8 

60 

Do. (Navigation), 

| 






— 


— 



550 6 

5 

4 

Lough Oughter, 

Cavan, 

4th April, 1878, . 

3,077 

1 

30 


1 

11 

840 

16 

0 


8 

24 


Cork, 

! 8th Oct., 1887, . 

1,015 

0 

10 

8 

14 

9 

469 

0 

7 




Horning Star, Upper, 

Limerick, . 

4th April, 1888, . 

830 

2 

35 

8 

12 

9 

350 

1 

0 

133 14 

1 

27 

Mulkear River, 

Limerick, . 

20th Sept., 1877, . 

3,250 

2 

24 

9 

4 

1 

923 

9 

11 



22 

Nanny River, 

Meath, 

i 4th April, 1888, . 

784 

3 

0 

10 

5 

1 

585 

15 

2 

166 12 

0 

27 

Do., Upper, . 

Do 

4th April, 1888, . 

103 

1 

20 

0 

7 

9 

72 

11 

2 

25 10 

7 

27 

Owenroe, 

Do 

1 4th April, 1888, . 

2,207 


0 

5 

0 

9 

891 

7 


260 14 

9 

27 

Pallas River, . 
Parsonstown, 

Tipperary, 

Tipperary and King’s, 

| 8th Oct., 1907, . 

940 

0 

10 

3 



210 

1 


72 17 

3 

66 

! 25th Sept., 1874, 

2,719 

0 

1 

4 


(5 

050 

19 


201 5 

4 

14 

Quinagh, 

• 19th Jan-, 1870, . 

080 

3 

0 

3 

13 


208 

1 





Rathangan River, . 

Kildare, . 

4th April, 1883, . 

8.8(54 


;; 

8 

12 


3,044 

19 

1U 

958 2 

1 


Rathdowney, 

Queen’s, 

| 9th Oct., 1808, . 

413 

1 

39 

0 

0 

1 

189 

0 

4 




Silver River, . 


8th Oct., 1870, . 

1,092 

2 

30 

3 

12 

8 

215 

10 

9 




Sixmilebridge, 

Clare, 

j 4th April, 1871, . 

2,595 

0 

4 

7 

13 

2 

1,229 

14 

11 

a— 


0 

Stoneyford River, . 

Kildare, 

| 9th Oct., 1884, . 

I 3,364 

0 

0 

8 

18 

3 

1,550 

15 

10 

202 8 

3 

j 

44 : 

Suck River, . 

Galway & Roscommon, 

j 22nd Oct., 1895, . 

I 10,500 

1 

14 

8 

7 

1 

3,013 

12 

2 { 

6) 983 0 
(c) 1,275 9 

9 ■ 
1 

si : 

51 

Do., 

Do., 











a— 


a 

Do. (Catchment Area), 

Do 

— 









_ 



292 10 

0 

- ' 

Swanlinbar, . 

Cavan, 

23rd Mar., 1880, . 

265 

2 

19 

7 

6 

0 

133 

15 

2' 

a— 


“ 

Swilly Burn, . 

Donegal, . 

9th Oct., 1880, 

1,404 

2 

19 

0 

2 

1 

485 

5 

8 

113 6 

5 

24 

Torrent River, 

Tyrone, 

i 3rd April, 1875, . 

453 

1 

10 

11 

7 

1 

330 

18 

10 

{ 



Tory Hill, 

LimeriA, . 

: 3rd April, 1878, . 

981 

3 

2 

0 

4 

6 

434 

13 

4 

{ l- 


a 

Tramore, 

Cork, 

9th Sept., 1890, . 

1 320 

0 

17 

0 

2 

9 

243 

18 

4 

/ 40 8 

11 

5 

Triogue, 

Queen’s, . 

3rd April, 1905, . 

339 

2 

25 

5 

9 

7 

142 

9 

4 

60 9 

8 

34 

Ward River, . 

Dublin and Meath, 

4th April, 1883, . 

886 

0 

18 

7 

10 

1 

314 

7 

3 





i 

Total charge against districts. 

| 130,553 

0 

29 

Average 
7 2 3 

38,680 

0 

7 

11,914 13 

10 



a These charges have expired. b Payable by proprietors. c. Payable by occupiers. 


Office of Public Works, Dublin, 22 nd June, 1910. 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


97 


26 & 27 Vic., c. 88, &c. 


accordance with the Provisions of the above Acts. 


thereon, for the Year ended 31st March, 1910. 


j 

Portion of 1 


Receipts (Principal and Interest). 


Total Amount I 
Advanced, ] 

including interest 
to date^of 

charged to i 

Counties for 
Public Works. j 

or refunded by | 
Drainage Board. i 

Amount 

charged on Lands. | 

Total to 
31st March, 
1909. 

For year 
ended 31st 
March, 1910. 

Total to 
31st March, 
1910. 

Districts. 

. £ s. d. 

£ s. d. 

£ s. d. ; 

£ 3. d. 

£ s. d. 

£ s. d. 


' f 294,052 1 7 
,■< *2,360 0 0 

^ 10,736 19 0 

285,665 2 7 ' 

361,164 7 1 

8,650 0 10 

369,814 7 11 


\ 8,657 4 0 

260 0 0 

8,397 4 6 

11,398 16 5 

- 

11,398 15 5 

Kildare. 

| 1,852 G 8 

10,980 7 8 
6,217 12 10 
27,916 2 0 

35 15 4 
202 0 0 

1,852 6 8 
10,980 7 8 
6,181 17 6 
27,714 2 0 

1,204 18 0 
15,384 19 11 . 
8,642 16 1 
39,936 4 4 

84 15 8 

245 1 8 

371 2 1 

1,289 13 8 
15,384 19 11 
8,887 16 9 
40,307 G 5 

Killard. 
Kilmastulla. 
Laracor. 
Lerr River. 

181,657 16 0 

— 

181,557 16 0 

156,511 14 6 

10,642 2 9 

167,053 17 3 

Lough Erne. 

117.197 14 0 
16,188 4 0 
8,871 14 6 
7,425 0 .0 
30,779 0 0 

17,197 14 0 

250 0 0 
864 1 0 

16,188 4 0 
8,871 14 6 
7,175 0 0 
29,914 19 0 

24,214 2 4 
23,016 14 11 
9,022 16 11 
7,900 15 3 
46,014 5 6 

1,100 12 10 
444 0 5 
1,357 13 2 
939 6 9 
713 3 9 

25,314 15 2 
23,460 15 4 
10,380 10 1 
8,840 2 0 
46,727 9 3 

Do., Navigation. 

Lough Oughter. 

Milford. 

Morning Star, Upper. 
Mulkear River. 

8,663 5 7 

/ 644 0 0 

i 8,048 6 0 

9,261 12 9 

617 12 8 

9,879 5 5 

Nanny River. 

1,043 12 0 
11,468 12 6 
2,914 9 5 
11,699 17 1 
2,700 18 8 
77,607 6 9 
2,648 6 3 

3,971 2 9 
20,328 13 11 

346 16 6 

150 0 0 
t200 0 0 
1,185 0 0 

424 1 8 

1,043 12 0 
11,121 16 0 
2,914 9 5 
11,549 17 1 

2,500 18 8 
76,422 6 9 
2,648 6 3 
3,971 2 9 
19,904 12 3 

1,069 15 2 
12,056 1 5 

131 17 3 
16,914 0 8 

3,782 11 1 

84,026 9 9 
3,764 8 7 
5,690 1 5 
28,814 2 7 

64 7 0 
521 9 6 
135 0 5 
376 8 6 

1,670 2 1 

1,134 2 2 
12,577 10 11 
280 17 8 
17,290 9 2 
3,782 11 1 

85,696 11 10 
3,764 8 7 
5,690 1 5 

28,814 2 7 

Do., Upper. 

Owenroe. 

Pallas River. 
Parsonst-own. 
Quinagh. 

Rathangan River. 
Rathdowney. 
Silver River. 
Sixniilebridge. 


f 1,645 11 10 
1 f600 0J 0 

1,939 6 6 


39,300 12 0 

4,813 10 9 

44,114 2 9 

Stoneyford River. 

>§139,792 9 5 

J ’ 

137,853 2 11 

104,260 13 3 

11,214 17 1 

115,475 10 4 

Suck River. 

|J 

*3,786 1 0 
13,000 0 0 
2,082 5 G 

13,000 0 0 
143 0 0 

3,786 1 0 

1,939 5 6 

3,102 9 8 

9,990 0 0 
2,999 1 5 

585 0 0 

3,102 9 8 
10,575 0 0 
2,999 1 5 

Do. 

Do. (Catchment Area). 
Swanlinbar. 

9,230 13 5 

/ 637 18 9 

\ f!4 0 8 

^ 8,578 14 0 

10,012 13 5 

232 5 2 

10,244 18 7 

Swilly Burn. 

>■ 5,332 1 6 

187 10 0 

5,144 11 6 

7,517 2 3 

- 

7,517 2 3 

Torrent River. 

V 6,110 13 8 

- 

6,110 13 8 

8,349 11 10 

- 

8,349 11 10 

Tory Hill 

>- 2,033 15 0 

70 0 0 

1,963 15 0 

2,480 16 4 

61 13 6 

2,542 9 10 

' Tramore. 

1,881 0 6 
6,845 17 9 

196 19 0 

1,861 0 6 
0,648 18 9 

392 16 6 
7,575 14 10 

212 0 2 
i 249 0 7 

604 16 8 
7.824 15 5 

Triogue. 
Ward River. 

973,260 5 5 
*6,136 1 0 



'l 




979,396 6 6 

i 50,901 13 10 

j 928,494 12 7 

1 1,065,905 1 5 

| 45,201 7 4 

j 1,111,106 8 



* Issued out of the Church Fund. 

t Refunded by Drainage Board, being portion of advances not expanded, 
t In addition an expenditure of £15,001) was met out of free grant. 

§ In addition an expenditure of £50,000 was met out of free grant. 


J. L. Collins, Accountant. 
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98 APPENDIX (I) TO SEVENTY-EIGHTH REPORT OF THE [1909-1910. 


APPENDIX I. 

Statement showing the Purposes for which Advances of Public Money are made by the Commissioners 
of Public Works in Ireland, with the Rates op Interest and Periods of Repayments, 




Rate of Interest 1 


Purpose of Loan. 

Authorising Acts. 

per cent, on 31st 
March, 1910. j 

Maximum Period of Repayment. 


Local Loans Fund. 
Loans secured on Local Rates. 


1. County roads, bridges, and 

1 & 2 Wm. 4, c. 33, s. i 


50 years. 

court-houses. 

23, amended by 32 & 
33 Viet., c. 74, s. 1. i 



2. Court-houses erected by the 

6 & 7 Wm. 4, e. 116, s. 


1 year from completion of work6. 

Board. 

70. 


3. Bridges between counties, . 

1 & 2 Wm. 4, c. 33, i 


30 years. 

amended by 4 & 5 j 
Wm. 4, c. 61, 2 & 3 j 
Viet., e. 50, and 30 & j 





31 Viet., c. 50. 



4. Public works generally, in- 

1 & 2 Wm. 4, c. 33, i 


25 years. 

eluding commercial har- 

with local or special j 


hours, docks, canals, and 
bridges other than county 
bridges. 

Acts. 

Not exceed- 


5. Fishery piers and harbours, 

9 Viet., c. 3, and 29 & 

25 years. 

construction of. 

30 Viet., c. 45. 

L uig 
30 years, 3£ 


6. Loans to Trustees of Dis- 

43 & 44 Viet., c. 14, s. 

50 „ 3 J 

12 years. 

triets carried out under 
the Act 5 & 6 Viet., c. 89. 

13. 



7. Repairs of fishery piers, 

16 & 17 Viet., c. 180, 


1 year from completion of works. 


see. 11. 


8. Maintenance of navigation 

19 & 20 Viet., c. 62, . 


Ditto. 

works. 



9. Emigration, 

45 & 46 Viet., c. 47, 


20 years. 
30 years. 

10. Public Buildings — 



(a) Public Libraries, 

40 & 41 Viet., c. 15 & 


25 years 


c. 54. 


} 

8 Edward 7, c. 67, 


35 years. 

(c) Industrial Schools, J 



11. ^Dispensary houses, erection 

42 & 43 Viet., e. 25, 


50 years. 

of, 



12. *Lunatic asylums buildings, 

1 & 2 George 4, c. 33, 


50 years. 

erection of, &c. 

8 & 9 Viet., c. 107, 
18 & 19 Viet., e. 109, 
40 & 41 Viet., c. 27, 
56 & 57 Viet., c. 65, 
and 61 & 62 Viet., c. 





13. Sanitary improvements, 

54. 

Public Health Acts, 

Not exceed- 

50 years. 

Water supply, sewerage, 

37 & 38 Viet., c. 9, s. 

XTTg ^ 

&c. 

43, 41 & 42 Viet., e. 




52, and 59 & 60 Viet., 
c. 54, s. 29. 



14. * Workhouse Buildings, 

61 & 62 Viet., c. 37, s. 61, 


50 years. 

15. Small Dwellings Acquisition, 

62 & 63 Viet., c. 44, . 


30 years. 

16. Agriculture and Technical 

62 & 63 Viet., c. 50, . 


40 years. 

Instruction. 


17. Housing of the Working 

53 & 54 Viet., c. 70, and 



Classes. 

8 Edward VII., c. 61. 

81 

80 years. 


* In these cases the periods allowed vary from 16 to 50 years according to the object ot the loan, 
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Purposo of Loan 

Authorising Acts. ! 

Rato of Interest per Cent, 
on 31st March. 1910. 

Maximum Period 
of Repayment. 


Local Loans Fund. 


Loans not secured on Local Rates. 


1. Arterial drainage works, 

■26 & 27 Viet., c. 88, 

4 during progress i 

35 years. Compound 

28 & 29 Viet., c. 52, 

of works, subse- ; 

sum ( Principal, with 


37 & 38 Viet., c. 32, 

quently 3£. 

iuterest during pro- 


43 & 44 Viet., c. 27. 


gress of works) re- 
payable by annuity 
of £6 10s. per cent, 
for 22 years, or £5 
per cent, for 35 




years. 

2. Maintenance of drainage 

29 & 30 Viet., c. 49, . 

4 

Various periods, not 

works. 

1 & 2 Wm. 4, c. 33, and 


usually exceeding 
12 years. 

3. Railways and Tramways, 

4 

25 years. 

Harbours, Docks, Canals, 
&c. 

Tramways Act, 1883. 



3a. Loans under the Harbours ' 

) 

3& 

30 ,, 

and Passing Tolls Act, 
1861. 

- 

3J 

50 „ 

With collateral security 

| 



of property. 

Without collateral 

J 

► 

i 4 

30 „ 

security. 


i H 

50 ,, 


1 & 2 W m. 4, c. 83, 

5 

3 years from com- 

(see also Land Law Act, 



pletion of works. 

1881). 

5. Loans to Pier Authorities 

Shannon Act, 1885, 

Not less than 

50 years. 

created by Shannon Act, 
1885. 

33 & 34 Viet., e. 112, 

3i 


6. Glebe houses, erection of, 
and purchase of land, &c. 

Si 

35 years. 

84 k 36 Viet., o. 100, 

and Expiring Laws 
Continuance Acts. 

[ 



7. Land improvement prelimi- 

10 Viet., c. 32, s. 15, . 

— 

— 

nary expenses. 




8. Land improvement: — 




Loans to landlords — 


(about) 34 

22 years. 

(a) For sub-soiling, trenching, 

10 Viet., c. 32, . 

irrigation, embanking, 

fencing, and reclamation 






(about) 31 

22 ,, 

(b) For farm buildings, houses 

10 Viet., e. 32, . 

and offices, scutch mills, 
labourers’ dwellings, and 

29 & 30 Viet., e. 40, . 

3£ 

35 ,, 

planting. 

(c) For labourers’ cottages 

10 Viet., c. 32, s. 7, and 

(about) 3£ 

22 „ 

erected by order of Land 

Land Law Act. 1881, 




s. 19. 

34 

35 „ 

9. National school teachers’ 

38 & 39 Viet., c. 82, 

residences, erection of 

42 & 43 Viet., c. 25, . 

Si 

35 „ 

10. ^Dispensary houses, erection 

11. Non-vested schools and 

47 & 48 Viet., c. 22, - 


35 ,, 

training colleges, erection 




12. Land Law Act, 1881, . 

44 k 45 Viet., c. 49, s. 

(about) 3i 

22 „ 

(a) Loans to tenants for im- 

31. 



provement of their hold- 




mgs. 

(b) Loans to Companies for re- 




clamation of waste lands, 
&c. 

53 4 54 Viet., c. 70, . 



13a. Housing of the working 





f 34 

30 „ 

To Companies and pri- 

) 

vate persons, limit- 
ing their profits. 

\ - 

1 3i 

40 ,, 

30 „ 

To Companies and pri- 

} 

5 

vate persons not so 
limiting their profits. 

t 

( 

40 „ 


Irish Church Fund. 


For erection of fishery piers and 

46 & 47 Viet., c. 26, 

34 

125 years. 

harbours., 



1 


• In oases where not secured on rates. 
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Order in Council- 

Area charged. 


‘roportion 

ton. 


Length ; 
MU 

Date. I 

Guaran- 

teed 

Capital 

utborised. 

Rate | 
of 

Interest ! 

Designation. j 

Valua- 

uthorised | 

uarantoed ■ 
capital 
charged p 





6. : 

7. 1 

8. 1 

9. 

5. 


Tyrone, j 

37 

26th May, 

£ 

132,000 

5 

Baronies ot Lower 

£ 

75,036 

6 "I 




1884. 



Clogher, ^xcept Par- 

' 

6 







Electoral Division 



1. Clogher Valley, -< 

! 





Townl&nd of kount . 
Stewart. 




Fermanagh, ; 





Parts of Baronies of ; 
Magherastephana j 

and Tyrkennedy. i 

23,895 


f 

Undertaking | 

48 

28th July, 
1884. 

202,000 

5 

Parts of Baronies of | 
Lower Loughtee, 
Tnllyhunco, and 

Tullyhaw. 

31,091 

48 j 

2. Cavan and Leitrim, -i 


■ 






1 

Leitrim, . | 
Cmlcrt.iking 
No. 2. 





Parts of Baronies of 
Carrigallen, Leitrim, 
and Mohill. 

64,035 

154 

202 ! 

3. West Clare, 

Clare,. 

27 

26tJi May, 

103,500 


County at large, 

321,555 

r 




. 



Baronies of Corcom- 
roe, Ibrican, Inchl- 
quin, and Islands. 

j-110,053 

S i 
1 

4. Carrickfergus Har- 
bour Junction. 

Antrim, . 

1 

6th Feb., 
1885. 

6,500 

5 

County of the Towu 
of Carrickfergus. 

33,334 

JSkt. 

5. Mitchelstown and 
Fermoy. 

Cork, 

11} 

25th Feb., 
1885. 

00,000 

6 

Baronies of Condons 
and Clangibbon, 

part of Fermoy, 
and Township of 
Fermoy. 

81,621 

_Wj, 

6. Sclinll & Skibbereen 
(West Carbery). 

Cork, 

14} 

26th March 
1885. 

57,000 

5 

Carbery. 

36,604 

\ 1 







West Division, West 
Carbery. 

28,587 

u 

7. West Donegal, 

Donegal, . 


18th Jan., 
1886. 

19,000 

L 

5 

BaTonies ot Banagh 
and Tyrhugh. 

36,988 

Full 

amount. 

8. Cork, Coachford, and 
Blarney (Cork one 
Muskerry). 

1 Cork, 

18 

| 

! 

75,000 

5 

1 Parts of Baronies of 
j Barretts, Cork, and 
I East Muskerry. 

57,884 

Full 

amount, j 


tion for 
which 
Treasury is 


Net total chares i, 

sSS'E 




6,600 

60,000 


Morch’and Sept, 


(Treasury 

liability 

redeemed 

1900.) 


(Treasury | 
liability I 
redeemed 
1893.) 1 
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* Tor details see Board’s Annual Report, 1906-07. 


+ Minimum net receipts guaranteed by worlung company. 


Printed image digitised by the University of Southampton Library Digitisation Unit 






102 


APPENDIX (J) TO SEVENTY-EIGHTH REPORT OF THE [19O9-l9i 0 

APPENDIX i 

Tramways and Public Companies (Ireland) 






dcr hi Council. 

Area charged. 

Proportion 



r«Mrtoffe eln 
Deficit on ** 

ontheeunSill/® 13 

sm 

Line. 

County. 

Length 

in 

Miles. 

Date. 

teed 

Capital 

authorised. 

Rate 

of 

Interest 

Cent. 

Designation. 

Valua- 

lutliorised 

guaranteed 

capital 

charged 

thereon. 

Guaran- 

Cupital 

paid up. 

Contribn- 

which 
Treasury is 

on No. 10. 

1. 

2. 

3. 


6. 

6. 

7. 

8. 


10. 

11. 



Dublin, 

’ 15j 

23rd July, 

40,000 

5 

Farts of Baronies of 
Rnthdowu, Upper- 
cross, and Newcastle. 

50,043 

j 



. 304 

June and Dec 
1909. ’ 

9. Dublin' & Blessing- 










800- 

| 

10. Balltnascarthy an 1 
Timoleague ; and 
Timoleague and 
Courtmacshorry. 
(Amalgamated in 1891). 

Wicklow, . 
Cork, 


1st Feb., 
26th March 
1880. 

35,000 

r, 

Part of Lower Talbots 

Barony of Ibane and 
Barryroe, and part 
of E. D. li. Carbery. 

14,611 

44,170 

} 

Full 

amount. 

35,000 

TOO 

T 304 

June and Dec. 
1909. 

Dec., IMS, ^ ■' 
June, 1909. 

11. Loughrea and Atty- 

Galway, 


27th July, 
1889. 

54,148 

■ 

Parts of Baronies of 

i-1-it: in:, J i ' i : . : i : . 

Athenry, Kilconueil, 
Loughrea, l.ongford, 
and Tiaquin. 

61,182 

Full 

amount. 


1,080 

830 

April and Oct,, 
1909. 

12. Tralee and Dingle, 

Kerry, 

373 

21st Dec., 
1880. 

120,000 

4 

Baronies of Corka- 
Clanmaurice, . 
Truglienackmy, 

Tralee Urban Sani- 
tary District. 

25,040 

41,006 

73,370 

15,012 

iW 

2 

120,000 

2,400 

(Treasury 

liability 

redeemed 

1898). 

1 

13. BaUinrobe and 

Claremorrls. 

Mayo, 

12 

19th May, 
1890. 

71,664 

5 

Barony of Kiimaine, 
and part of Carra. 

55,833 

Full 

ammjnt. 

71,640 

1,433 

1,014 

April and Oct., 
1909. 

11. South Clare, . 

Clare,. 

26 

lOth^May, 

120,000 

- 

* 

County at large, 
Baronies of Ibrican, 
Moyarta, 

Part of Olonderlaw, 

321,555 

20,163 

32,545 

11,618 

Wu 

dhr 

120,000 


2,957 _ 
April and Oct, 
1909. 

15. Tuam and Clare- 

Grdway and 

17 

29th Nov., 
1800. 

08,000 


County of Mayo, ex- 
cept Ardnaree South 
Urban District. 

315,857 

Full 

amount. 

08, GOO 

1,960 

(a) M. 

(a) The G. 

. <fc W. BaUway Company (working company) fully indemnify the guaranteeing a 

«& from all 

oss or liability. (Ama 

gamation Aot 

1900.)- 
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DECENNIAL INDEX TO BOARD'S ANNUAL REPORTS (1899-1900 
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Falcorrib Boat Slip. .... 

Barney Bridge and Ballynahow Drainage, 

r 

z 

3 

3 

3 

; 

r 

r 



Fire, Protection against, 

Fishery Piers and Harbours, 

z 

z 

= 

8 


z 

z 

z 

= 

z 

Four Courts, 

French Church, Waterford, 

“ 

z 

8 

- 

- 

- 

- 



- 

Galway Mills Trustees, ^ ^ ^ ( 

25 

- 

88 

- 

84 

42 

3_3 

38 

- 


Glebe Loans, ^ . 

35 

89 

43 

47 

to 

s 

If 

60 

8 

9, *58 


Gough Statue, ..... 




26-28 

_ 

_ 

_ 

— 

_ 

— 

Squeal, 7 ; ; 

- 

= 

- 

= 

- 

- 

= 

- 

18 

“ 

Hill of Tara, 

- 

- 

- 

a 



11-14 


- 

- 

: 

28-27 

89 

29, 43 

8^46 


36 

83, 47 

40^67 

81-50 

36*64 

s 

4(155 

Inohioore_ North Estate 


82 

36 

40 

37 

« 

86 

42 

- 

5 

Inland Bevenue Buildings, 



19 

2l722 

20 


18 

28 

- 

48-5 

Ireland Development Grant, 
Irish Church Fund Loans, 

86 

To 


47 

* 

53 

15,46 

51 

67 

« 



_ 

_ 

- 

- 

- 

- 

- 

_ 

27-84 

Kilkeel Harbour, 


Z 

- 

- 

- 

- 

34 ' 

- 

- 

- 

KilronatTpier and Harbour, 

38, 39, 41 

6^ rc 


6 

36, 48-50 

10 

6, 32, 45-47 

40, M-66 

31,^47-49 

8 

86, 62, 68 

10, 9 68 

67 

Kinvarra Harbour, ... 
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1 18, 16,26-85 '19-22, 81-40(15, 16, 20 |6, 17-18, S»47|16-17, 8t 


17, 18 22 21-26 26 
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National and Ancient Monuments, . . 9, 

National Education Buddings, . . - j 

National Gallery, 

National Schools and Training Colleges, 

(See Non- Vested Schools.) 

National Schools— Buies in Designing, . . | 

National School Grauts, . 

National School Teachers' Kesidences, . 

Naval and Military Buildings, . 

Navigations, Inland, : 

Navigation Works, Maintenance of, 

Newcastle Harbour, 

Newry, Ready, and Tynan Bailway, 


Portrush Harbour, 

Portstewart Harbour, 

Post Office, Buildings, 

Public Buildings, Details of Yi 
Public Gardens, . 
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